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Annual Report for the period July 1, 2020 to June 30, 2021 
Downtown Guadalupe River Project, Santa Clara County, CA 


The Santa Clara Valley Water District’s (Valley Water) Annual Report for the period July 1, 2020 to 
June 30, 2021 for the Downtown Guadalupe River Project is as follows: 


A. 


Physical condition of the protective works: 


The physical condition of the protective works as indicated by the Inspector’s Report is 
summarized as follows: 


Introduction: 

Valley Water inspects the Downtown Guadalupe River Project semi-annually each spring and fall. 
During these inspections, Valley Water assesses the condition of the levees, main channel and 
appurtenances including culverts, flap gates, maintenance roads and bypass tunnels. The most 
recent inspections were conducted between April and May 2021. Locations referred to in this 
report can be identified by station on the aerial photographic project area map in Appendix 1. A 
table of all current inspection records can be found in the inspection location sheets in Appendix 2. 
Copies of Valley Water permits issued for encroachments and/or construction are shown in 
Appendix 3. Cost expenditures on maintenance of the protective works for the period are detailed 
in Appendix 4. Inspection record photos correlating to condition ID’s (G numbers) referenced in 
this report can be found in Appendix 5. 


Valley Water Inspection Summary: 


The levee, channel, and appurtenances of the Downtown Guadalupe River Project ranging from 
Interstate 880 south to Grant Street were observed to be in good condition and the project is 
functioning well. 


The project area remains relatively static during this inspection cycle due to minimal rain events. 
Bridge clear zones in the project area need some routine vegetation removal, but activities are 
impacted by permit restrictions for trees larger than 12” DBH (G31017, G24357, G17459). Rodent 
activity was observed in some of the levee-like berms downstream of Taylor Street, likely the result 
of the adjacent fields being heavily occupied by encampments (G31395). The erosion under Taylor 
Street bridge remains stable with the top-of-bank area being approximately 23 feet to the bridge 
pillar, and approximately 65 feet from hinge point to hinge point (G14566). The inlet of the 
secondary channel downstream of Coleman Avenue remains free of sediment after the 2019 
project; only minor trash removal efforts remain (G29980). Vegetation removal in the gabion 
baskets and CCMs upstream and downstream of Coleman Avenue is needed (G18819, G26252). 
Some minor toe erosion near the St. John Street bypass inlet, adjacent to Los Gatos Creek 
confluence, was noted and by the end of the inspection cycle, grasses were observed as 
beginning to grow on the affected area (G21655). Sediment was removed and side-cast from the 
low-flow channel downstream of San Fernando Street through the Adaptive Management Team 
program (G21711). Gabion baskets under W. San Carlos Street showed no signs of change 
(G14048). Large woody debris upstream of W. San Carlos Street have been adjusted so that 
minor debris was removed, and larger trunks were placed parallel to channel banks to allow for 
flow but still offer habitat (G28634, G29996). Signs of continued under cutting of the gabion basket 
bank protection at the pedestrian bridge upstream of W. San Carlos Street were noted this season 
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(G21020). A section of approximately 20 feet of undulated CCMs and displaced rip rap 
downstream of Grant Street was restored this season (G22125). 


The bypass tunnel network is in good condition with relatively minor deficiencies noted during this 
inspection cycle. Minor sedimentation and vegetation growth were cataloged at bypass outlets 
(G20596, G20599). All outfall facilities in the tunnels were found free of deficiencies and are 
functioning properly. 


Coordination with the City of San Jose (CSJ) continued so that deficiencies related to CSJ-owned 
infrastructure can be updated and addressed. The permitting process began for a failed, 
abandoned CSJ outfall on the west bank along Autumn Street, downstream of Julian Street and 
during the time of inspection, the site has remained the same (G14041). Illegal tampering of some 
outfall facilities has continued, with a steel grate removed (G24438), and repair coordination 
remaining constant. CSJ has addressed Valley Water’s concerns by removing sediment at the flap 
gate area downstream of San Fernando Street (G26654), and replacing a flap gate downstream of 
Coleman Avenue (G28596). No signs of exposed underground utility crossings were observed 
during this inspection. 


Encampment presence was elevated throughout the entire project footprint and negatively 
impacted inspection activities. Ability to access the project was limited in some areas because of 
encampments; most significantly, a string of encampments (G30977) prevented staff from 
inspecting a historical bank erosion site and two eroded CSJ outfalls (G14830, G14036, G14037 — 
historical identifiers). Valley Water staff expect to have access to this site after encampment 
abatement programs resume. Please see Section C, “Encroachments and Trespasses” for more 
detail. This inspection was successfully completed, and all discrepancies are noted in the 
“Inspection Location Sheets” included in Appendix 2 and the “Inspection Photos” included in 
Appendix 5. 


Ongoing and Future Work: 


Valley Water intends to perform the following repairs or corrective maintenance work during Valley 
Water's fiscal year 22 (FY22), July 1, 2021 to June 30, 2022: 
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Table 1: Summary of Proposed Maintenance Activities, July 1, 2021 to June 30, 2022 


Non-Recurring Activities Planned 
Item | Maintenance Activity General Location Schedule 
1 Bank Repair At pedestrian Bridge upstream | FY 22 
of W. San Carlos Street 
2 Vegetation removal in gabion Downstream and upstream of FY 22 
baskets and CCM Coleman Avenue 
Recurring Activities Planned 

Item | Maintenance Activity General Location Schedule 
1 Creek and levee inspections Entire project area Semi-annually 
2 Erosion repair Levees As-needed 
3 Trash and debris removal Throughout project Quarterly 
4 Graffiti removal Throughout project As-needed 

(contracted 

out) 
5 Fence Repair Throughout project As-needed 
6 Sign Install/Repair Throughout project As-needed 
id Re-surfacing levee/access roads_| Maintenance roads As-needed 
8 Rodent control Levees Continuously 
) Weed abatement Levees, roads, bypass channel _| As-needed 
10 Vegetation pruning and removal | Levees, roads, overflow As-needed 

channel 

11 Revegetation maintenance Revegetation sites As-needed 
12 Flap gate maintenance Entire project area As-needed 


The frequencies of maintenance activities shown above are guidelines for scheduling routine 
maintenance. Valley Water also performs these and other maintenance activities on an as-needed 
basis throughout the year. 


Flood behavior of the protective works: 


During this report period, no major storms occurred along Guadalupe River. Valley Water inspects 
the performance of the project during significant storm events. Valley Water inspectors pay 

particularly close attention to areas with high potential for flow blockages and flooding, including all 
bridge crossings in downtown San José, and the inlet to the bypass tunnels upstream of Woz Way. 


Valley Water has no stream gages within this section of Guadalupe River. 


Encroachments and trespasses: 


Encampment removal efforts were postponed during this inspection cycle. Illegal vehicles and 
structures were documented, and some bank excavation activities were observed in some 
encampment areas (G31936, G28591). Encampments were observed in every reach during both 
iterations of inspections (G29983, G30004), but the channel and floodplain area from Coleman 
Avenue to Interstate 880 was the most affected section of the project (G29987, G29984, G30972, 
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G30977). With the increase of established encampments in the project area and the corresponding 
compromised safety of Valley Water inspection staff, our ability to thoroughly inspect some areas 
of the channel corridor was limited. Valley Water will continue to work with local municipalities and 
others to monitor and where possible, address, encampment areas. 

D. Permits issued for work within right-of-way: 


From July 1, 2020 to June 30, 2021, two pertinent permits were issued. Copies of the permits can 
be found in Appendix 3. 


E. Maintenance Measures taken: 


The status of the deficiencies indicated in the draft 2019 USACE Annual Inspection Report 
requiring corrective maintenance is shown in Table 2. 


Table 2: Status of 2019 USACE inspection items for the Guadalupe River 


Photos Deficiency Action Comment/Status 


Flood Damage Reduction Channels 


1. Vegetation and Obstructions 


Fallen trees across In FY21, fallen trees were removed, and large 
the channel @ woody debris was repositioned to ensure 
425+00 & 500+00 downstream flow without impacting fish habitat. 
Moderate vegetation Valley Water intends to propose vegetation 
in the channel south removal at this site for summer 2021. 
of Woz Way 
G17459 | (503+00), looking 
G29991 | downstream 
3. Encroachments 
Continue to Valley Water regularly conducts encampment 
G28632 | Encampments at remove debris_ | clean-up efforts in coordination with CSJ. 
G29983 | various spots along | from FDR Encampment removal efforts were postponed 
G29984 | the river (412+00) channel during this inspection cycle. 
4. Erosion 
Caltrans and CSJ were notified. 
Valley Water will reconnect with Caltrans and 
CSJ to explore other possibilities for repairing 
this site. 
Valley Water contacted Caltrans and CSJ, who 
Bank erosion have jurisdiction over this section. Their 
G14566 | occurring @ 412+00 | Repair erosion | engineers deemed that erosion impacts are not 
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on a levee and have not threatened their 
infrastructure. 


Cement bag 
revetment eroded by 
scours under culvert 


CSJ was notified. Valley Water has no fee title or 
easement at this outfall. This is a CSJ facility and 
the erosion issue was reported to CSJ’s 
engineering staff. CSJ informed Valley Water in 
Nov. 2019 that they are prioritizing this repair 
work. VW will follow up with CSJ on the status of 


G14037 | outfall @ 422+00 Repair these repairs. 
Bank erosion Valley Water will continue to monitor this site. 
occurring next to a Repair erosion 
large tree, @ and remove 
G14830 | 427+00 tree 
Bank collapsed 
caused by scour @ This site was repaired by USACE in 2020 under 
G14119 | 443+00 the PL 84-99 rehabilitation program. 
This is a CSJ facility and this was reported to 
their engineering staff. CSJ recently requested a 
permit from Valley Water to repair stormwater 
outfall at this site. Valley Water shared the 
Bank caving and information with USACE to obtain concurrence to 
headcutting due to issue a permit for CSJ to complete this project. 
abandoned outfall @ The project is anticipated to be in construction in 
G14041 | 445+00 Repair erosion | summer of 2021. 
11. Revetments Other than Riprap 
CSJ was notified. 
Failing gabion basket located under San Carlos 
Street bridge on CSJ property where Valley 
Water does not have fee title or easement. The 
issue has been reported to CSJ. Gabion basket 
Erosion has is holding up a small portion of the paved trail 
exposed the edge that terminates at downstream end of bridge (at 
and has undermined the failure) and trail begins at approx. 100’ 
gabion bank Repair erosion | upstream of bridge. This system of gabion 
revetments @ and stabilize baskets is not a part of the bridge abutment 
G14048 | 488+00 gabion basket _| (passive support/fill). 
Erosion has Authorizations to repair the erosion have been 
exposed the edge obtained from regulatory agencies. Construction 
and has undermined is in progress for this project. 
gabion bank 
revetments @ 
G21020 | 493+00 Repair erosion 
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F. Fiscal year 2021 maintenance costs: 


The fiscal statement of the Superintendent’s operations for the current period is as follows: 


Table 3: Fiscal statement of operations July 1, 2020 to June 30, 2021 


Item Labor Materials Equipment Totals 
Project Inspection $11,139.13 $0.00 $0.00 $11,139.13 
Maintenance $149,016.71 $2,245.35 $15,594.38 $166,856.44 
Rodent Control No work done during reporting period $0.00 
Bre eigning $0.00 $0.00 $0.00 $0.00 

TOTAL | $160,155.84 $2,245.35 $15,594.38 $177,995.57 


Note: See Appendix 4 for details 


The labor costs shown above include overhead. Costs do not include any planning or engineering 
costs associated with operations and maintenance of the project works. Costs of activities 


undertaken during storms or to prepare for potential flooding events are included in the 
"Maintenance" category. 
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Appendix 1 


AERIAL PHOTOGRAPHIC MAP OF PROJECT AREA 
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Appendix 2 


INSPECTION LOCATION SHEETS 
FY2021 


July 1, 2020 to June 30, 2021 
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Condition ID Apia Facility Name DS Station | US Station Cross Street Condition Facility Type Ba Inspection Description 
G14039 4/20/2021 | GUADALUPE RIVER 60641 60641|US 880 GENERAL - ERO (Erosion) Lining - Cellular Concrete Mat (4) (D) |Ccm displacement 
G14041 4/20/2021| GUADALUPE RIVER 67451 67451 |us RR GENERAL - ERO (Erosion) Outfall (4) (D) [ero of abandoned csj outfall 
G14048 10/22/2020 | GUADALUPE RIVER 71850 71850|W San Carlos GENERAL - ERO (Erosion) Lining - Gabion (4) (D) | Gabions continue to lean 
G14119 4/20/2021 | GUADALUPE RIVER 68384 68384 |US West Julian VEGETATION - TRE (Tree) Bridge (4) (D) |Remove small trees in CORPs clear zone 
G14216 10/6/2020 | GUADALUPE RIVER. 73159 73159|Woz Way GENERAL - ERO (Erosion) Culvert - Box (3) (C) | Form on ceiling deterioirating 
G14566 10/19/2020 |GUADALUPE RIVER 63945 64026 | Under Taylor GENERAL - ERO (Erosion) Lining - Earth Channel (4) (D) | Minor ero under Taylor st, approx 23’ hinge to pillar, and approx 65’ hinge to hinge, ero from homeless activity 
G17436 10/19/2020 | GUADALUPE RIVER 65354 65946 |DS Coleman Ave VEGETATION - ISV (In Stream Vegetation) Overflow Channel (4) (D) |Remove trees growing in ccm 2ndary channel and ccm floodplain 
G17437 10/19/2020 | GUADALUPE RIVER 64106 64160|US Taylor GENERAL - ERO (Erosion) Lining - Earth Channel (4) (D) [sluffing of bank appears to have stabilized 
G17459 10/22/2020 | GUADALUPE RIVER 73126 73126 |Woz Way VEGETATION - ISV (In Stream Vegetation) Lining - Earth Channel (4) (D) [Remove saplings and limb up old growth 
G17479 10/6/2020 | GUADALUPE RIVER 68963 68963 ]us St John GENERAL - MSC (Miscellaneous (requires description)) _| Culvert - Box (3) (C) | Minor cracking and minimal ground water seepage 
G17486 10/6/2020 | GUADALUPE RIVER. 66618 66710|us Coleman GENERAL - SED (Sediment) Culvert - Box (3) (C) | west cell average 4in deep, 25ft wide, 750ft long 
G17488 5/7/2021 | GUADALUPE RIVER 70912 71070|Park GENERAL - SED (Sediment) Culvert - Box (4) (D) | Not currently at threshold, 
G18789 4/22/2021 | GUADALUPE RIVER 71964 71964 |u/s W San Carlos VEGETATION - TRE (Tree) Lining - Earth Channel (4) (D) | weeping willow and saplings in clear zone >12, remove/limb up 
G18794 10/22/2020| GUADALUPE RIVER 73537 73537 | 280 GENERAL - CRK (Cracking) Lining - Flood Walls (3) (C) [minor cracking on flood wall 
G18819 10/19/2020 | GUADALUPE RIVER 66239 66550|US Coleman VEGETATION - VGW (Woody) Lining - Cellular Concrete Mat (4) (D) |Remove willows, cottonwoods and other woodies from Gabions and ccm apron 
G18819 4/20/2021 | GUADALUPE RIVER 66239 66550|US Coleman VEGETATION - VGW (Woody) Lining - Cellular Concrete Mat (4) (D) |Remove willows, cottonwoods and other woodies from CCM and Gabions 
G20596 10/6/2020 | GUADALUPE RIVER. 66552 66552|U/S coleman GENERAL - SED (Sediment) Lining - Concrete Lined Channel | (4) (D) |3” of Sediment and veg accumulation in outlets, check MGs for allowable 
G20599 10/6/2020 | GUADALUPE RIVER 71003 71003|U/S San Fernando VEGETATION - ISV (In Stream Vegetation) Lining - Concrete Lined Channel | (4) (D) | Veg accumulation at San Fernando tunnel outlet area, trees also growing in the outlet 
G20599 5/7/2021 | GUADALUPE RIVER 71003 71003|U/S San Fernando VEGETATION - ISV (In Stream Vegetation) Lining - Concrete Lined Channel | (4) (D) | Remove vegetation on concrete apron 
G20986 10/19/2020 |GUADALUPE RIVER 68251 68251 |d/s Julian VEGETATION - ISV (In Stream Vegetation) Lining - Earth Channel (4) (D) | Limb up old growth and remove saplings 
G20989 10/19/2020 | GUADALUPE RIVER 60771 61972|d/s hedding VEGETATION - ISV (In Stream Vegetation) Overflow Channel (4) (D) | Limb up and thin out trees in the 2ndary channel 
G21020 10/22/2020 | GUADALUPE RIVER 72251 72251 |u/s san carlos GENERAL - ERO (Erosion) Lining - Earth Channel (4) (D) [erosion us and ds ped bridge. geotextile showing 
G21026 10/22/2020 | GUADALUPE RIVER 69815 70081 |u/s santa clara VEGETATION - VGW (Woody) Lining - Cellular Concrete Mat (4) (D) | willows and cottonwoods growing in CCM and gabions 
G21615 4/20/2021 | GUADALUPE RIVER 66014 66014 |ds Coleman DEBRIS - LWD (Large Woody Debris) Lining - Earth Channel (2) (B) | Crews removed/repositioned LWD 
G21653 4/22/2021 | GUADALUPE RIVER 69169 69169|d/s Santa Clara DEBRIS - LWD (Large Woody Debris) Lining - Earth Channel (3) (C) |LWD parallel to channel at toe 
G21655 10/19/2020 |GUADALUPE RIVER 69227 69313|d/s Santa Clara GENERAL - ERO (Erosion) Lining - Earth Channel (3) (C) | Minor bank erosion, stable veg growth 
G21655 4/22/2021 | GUADALUPE RIVER 69084 69346 |d/s Santa Clara GENERAL - ERO (Erosion) Lining - Earth Channel (3) (C) [Minor bank erosion, stable veg growth, DS section shows fresh ero 
G21699 10/22/2020 | GUADALUPE RIVER 71202 71202 | under Park GENERAL - ERO (Erosion) Lining - Concrete Lined Channel |(3) (C) | Consider grouting Ccm separating under park and refilling Gabions missing rock 
G21709 10/22/2020 | GUADALUPE RIVER 69823 70220|u/s santa Clara GENERAL - SED (Sediment) Lining - Concrete Lined Channel | (4) (D) | Refer sediment accumulation to AMT group 
G21711 10/22/2020 | GUADALUPE RIVER 70324 70368 | under hwy 87 GENERAL - SED (Sediment) Lining - Concrete Lined Channel | (4) (D) | sed sidecast from AMT channel clearing, remove 
G22128 10/19/2020 | GUADALUPE RIVER 67184 67372|u/s coleman VEGETATION - ISV (In Stream Vegetation) Lining - Earth Channel (4) (D) | remove willow & cottonwood trees <12 both d/s & u/s railroad trestle for CORPs clear zone 
G22131 10/19/2020 | GUADALUPE RIVER 68965 69169|us st john VEGETATION - ISV (In Stream Vegetation) Lining - Earth Channel (4) (D) [Remove saplings in and along concrete and limb up leaning willow 
G22134 10/22/2020 | GUADALUPE RIVER 73527 74195|d/s 280 VEGETATION - ISV (In Stream Vegetation) Lining - Cellular Concrete Mat__|(4) (D) | veg <6 growing in gabions and ccm. Hwy 280 to Grant 
G24357 10/19/2020 | GUADALUPE RIVER 60664 60664 |Us Hwy 880 VEGETATION - ISV (In Stream Vegetation) Lining - Cellular Concrete Mat (4) (D) |remove/limb up woodies from ccm in clear zone . 6-12" 
G24358 10/19/2020 | GUADALUPE RIVER 60906 60906|US Hwy 880 DEBRIS - LWD (Large Woody Debris) Lining - Earth Channel (2) (B) |No LWD at inspection 
G24360 10/19/2020 |GUADALUPE RIVER 62080 62080|US hedding VEGETATION - ISV (In Stream Vegetation) Lining - Earth Channel (4) (D) |Remove trees <12” in CORPs clear zone and in gabion mattress 
G24361 10/19/2020 |GUADALUPE RIVER 61915 61915|DS hedding VEGETATION - ISV (In Stream Vegetation) Lining - Earth Channel (4) (D) |Remove all trees <12” for CORPs clear zone 
G24367 10/19/2020 | GUADALUPE RIVER 63531 63531 |ds taylor st GENERAL - ERO (Erosion) Bridge (3) (C) |Rock added, some wash has occurred since rock added 
G24374 10/19/2020 |GUADALUPE RIVER 64047 64047|US& DS Taylor VEGETATION - ISV (In Stream Vegetation) Lining - Earth Channel (4) (D) |Remove trees for CORPs clear zone 
G24430 10/19/2020 | GUADALUPE RIVER 68403 68403 | u/s Julian GENERAL - ERO (Erosion) Levee Waterside (3) (C) | minor erosion. seems stable, left bank 
G24431 4/20/2021 | GUADALUPE RIVER 68775 68775|DS ST John DEBRIS - LWD (Large Woody Debris) Lining - Earth Channel (2) (B) | LWD not found during inspections 
G24433 10/19/2020 |GUADALUPE RIVER 69598 69598 | us santa clara st GENERAL - MSC (Miscellaneous (requires description)) _|Levee Waterside (4) (D) |Remove treated stump and grout damaged ccm 
G24437 10/22/2020 |GUADALUPE RIVER 70336 70336|DS San Fernando GENERAL - CRK (Cracking) Bridge - Footing (3) (C) | Small spall at base of pilar 
G24438 10/22/2020 | GUADALUPE RIVER 71302 71302|US Park GENERAL - MSC (Miscellaneous (requires description)) | Outfall (4) (D) | Panels missing from outfall under Park Ave. 
G24439 10/22/2020 | GUADALUPE RIVER 71848 71848|DS San Carlos VEGETATION - ISV (In Stream Vegetation) Lining - Earth Channel (4) (D) [Remove saplings and trees <12” on both banks for CORPs clear zone 
G24449 10/22/2020 | GUADALUPE RIVER 71289 71834 |ds san carlos st GENERAL - ERO (Erosion) Lining - Gabion (3) (C) [Sporadic undercutting on East bank 
G24451 4/20/2021 | GUADALUPE RIVER 67223 67283|US Coleman GENERAL - ERO (Erosion) Lining - Earth Channel (3) (C) | Bowl out ero happening on 2nd trestle from East bank 
G25326 10/19/2020 |GUADALUPE RIVER 68824 68824 |ds St. John VEGETATION - ISV (In Stream Vegetation) Lining - Earth Channel (4) (D) |Limb up and thin out old growth to reduce debris catching, remove new growth in area for CORPs clear zone 
G26252 4/20/2021 | GUADALUPE RIVER 65856 65856 |ds coleman ave VEGETATION - ISV (In Stream Vegetation) Lining - Cellular Concrete Mat (4) (D) |woodies <6" growing in ccm, both banks 
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Downtown_Guad_Inspections.xis 


Condition ID Seas Facility Name DS Station | US Station Cross Street Condition Facility Type Se Inspection Description 
G26253 4/13/2021 | GUADALUPE RIVER 64422 64422|ds coleman ave GENERAL - GSC (Rodent Control) Recreational Trail (4) (D) | rodent holes throughout levee like berms 
G26654 10/22/2020 | GUADALUPE RIVER 70140 70140|DS San Fernando GENERAL - SED (Sediment) Culvert - Box (2) (B) | Sediment has been remove, outfall operational 
G27198 4/22/2021 | GUADALUPE RIVER 70079 70079|ds san fwrnando st GENERAL - MSC (Miscellaneous (requires description) | Lining - Flood Walls (2) (B) | Cover on 
G28122 10/19/2020 |GUADALUPE RIVER 63435 63435 |ds taylor st GENERAL - ERO (Erosion) Lining - Earth Channel (3) (C) [erosion from storms, fill with bank run material, 100If x 2ft d x 4ft w, refer to city for repair 
G28134 10/19/2020 | GUADALUPE RIVER 67445 67445|ds autumn pkwy DEBRIS - LWD (Large Woody Debris) Lining - Earth Channel (3) (C) | fallen tree across channel approx 30" dbh, no debris accumulation, no access due to homeless encampments 
G28136 10/22/2020 |GUADALUPE RIVER 73466 73466 |ds hwy 280 GENERAL - SED (Sediment) Lining - Earth Channel (3) (C) | monitor sediment bar forming 
G28576 10/19/2020 | GUADALUPE RIVER 61065 61065|us 880 DEBRIS - TRS (General Trash & Debris) Outfall (2) (B) | Tree removed from outfall 
G28577 10/19/2020 | GUADALUPE RIVER 60728 60728 |us 880 DEBRIS - HLE (Homeless Encampment) Recreational Trail (4) (D) |homeless above rec trail and in reach 
G28578 10/19/2020 |GUADALUPE RIVER 61890 61890|ds hedding DEBRIS - HLE (Homeless Encampment) Overflow Channel (4) (D) [homless across bridge 
G28579 4/20/2021 | GUADALUPE RIVER 62211 62211 us hedding GENERAL - TYP (Typical) Outfall (2) (B) GOOD OR NORMAL SERVICE 
G28586 4/20/2021 | GUADALUPE RIVER 63179 63179|us hedding DEBRIS - HLE (Homeless Encampment) Recreational Trail (4) (D) |Homeless encampments throughout reach 
G28588 10/19/2020 | GUADALUPE RIVER 63886 63886 |ds Taylor VEGETATION - ISV (In Stream Vegetation) Overflow Channel (4) (D) |Remove trees <12” in CORPs clear zone in main channel, 2ndary and under Taylor 
G28588 4/20/2021 | GUADALUPE RIVER 63886 63886 |ds Taylor VEGETATION - ISV (In Stream Vegetation) Overflow Channel (4) (D) |Remove trees <12” in CORPs clear zone in main channel, 2ndary and under Taylor 
G28591 10/19/2020 | GUADALUPE RIVER 63986 63986 | us Taylor DEBRIS - HLE (Homeless Encampment) Lining - Earth Channel (4) (D) [Multiple homeless encampments carving into right bank 
G28591 4/20/2021 | GUADALUPE RIVER 63986 63986 |us Taylor DEBRIS - HLE (Homeless Encampment) Lining - Earth Channel (4) (D) [Multiple homeless encampments carving into right bank and obstructing inspections and outfalls 
G28592 4/20/2021 | GUADALUPE RIVER 64281 64281 |us Taylor DEBRIS - HLE (Homeless Encampment) Overflow Channel (4) (D) | Homeless have built structures in channel and secondary 
G28596 10/19/2020 | GUADALUPE RIVER 64940 64940 |us taylor GENERAL - MSC (Miscellaneous (requires description)) | Outfall (2) (B) | Outfall flangate repaired 
G28598 10/19/2020 | GUADALUPE RIVER 62005 62084 |@ hedding GENERAL - ERO (Erosion) Overflow Channel (3) (C) | ero on left bnk of 2ndary 
G28627 4/20/2021 | GUADALUPE RIVER 66400 66400|us coleman DEBRIS - TRS (General Trash & Debris) Lining - Earth Channel (4) (D) |Remove scattered trash from floodplain 
G28628 4/20/2021 |GUADALUPE RIVER 66421 66421 |us coleman DEBRIS - HLE (Homeless Encampment) Recreational Trail (4) (D) |Homeless encampments in reach 
G28630 10/6/2020 | GUADALUPE RIVER 69013 69013]us john st DEBRIS - TRS (General Trash & Debris) Overflow Channel (4) (D) |Remove misc trash in bypass inlet. 
G28631 10/22/2020 | GUADALUPE RIVER 69760 69760 | under santa clara st GENERAL - MSC (Miscellaneous (requires description)) | Bridge (3) (C) | bridge concrete_spawling, reach out to SJC. 
G28632 4/22/2021 | GUADALUPE RIVER 71319 71319|Park to San Carlos DEBRIS - HLE (Homeless Encampment) Recreational Trail (4) (D) | Homeless encampments extended on East bank 
G28634 10/22/2020 | GUADALUPE RIVER 72262 72262|us san carlos DEBRIS - TRS (General Trash & Debris) Lining - Earth Channel (4) (D) |Remove T&D us and DS of ped bridge and reposition LWD DS of ped bridge 
G28634 4/22/2021 | GUADALUPE RIVER 72262 72262|us san carlos DEBRIS - LWD (Large Woody Debris) Lining - Earth Channel (3) (C) |LWD parallel to channel 
G28635 4/22/2021 | GUADALUPE RIVER 73332 73332|us woz DEBRIS - TRS (General Trash & Debris) Lining - Earth Channel (4) (D) |Remove tv and tire and misc trash from channel 
G28676 12/14/2020 | GUADALUPE RIVER 69346 69346 |us confl DEBRIS - HLE (Homeless Encampment) Recreational Trail (4) (D) |Increased homeless encampments, cannot access confluence area 
G29980 4/20/2021 | GUADALUPE RIVER 65865 65865|Ds Coleman DEBRIS - TRS (General Trash & Debris) Overflow Channel (4) (D) [Remove woody debris bridge and trash between secondary and main channel 
G29983 10/19/2020 | GUADALUPE RIVER 66318 68188|Coleman to Julian DEBRIS - HLE (Homeless Encampment) Lining - Earth Channel (4) (D) | Near continuous illegal encampments throughout reach, Limited ero condition inspections 
G29983 4/20/2021 |GUADALUPE RIVER 66318 68188 | Coleman to Julian DEBRIS - HLE (Homeless Encampment) Lining - Earth Channel (4) (D) | Near continuous illegal encampments throughout reach, Limited ero condition inspections 
G29984 10/19/2020 |GUADALUPE RIVER 64165 66059 | Taylor to Coleman DEBRIS - HLE (Homeless Encampment) Lining - Earth Channel (4) (D) | Homeless along trails, channel and floodplain 
G29987 10/19/2020 | GUADALUPE RIVER 62096 63745 |Hedding to Coleman DEBRIS - HLE (Homeless Encampment) Levee Landside (4) (D) | Multiple large encampments found along floodplain and in channel area 
G29987 4/13/2021 |GUADALUPE RIVER 62096 63745 |Hedding to Coleman DEBRIS - HLE (Homeless Encampment) Levee Landside (4) (D) | Continuous homeless encampments in entire reach, difficult to inspect levee 
G29991 10/22/2020 | GUADALUPE RIVER 73224 73224 | Under woz way DEBRIS - TRS (General Trash & Debris) Lining - Earth Channel (4) (D) [Remove inorganic trash 
G29993 10/22/2020 | GUADALUPE RIVER 69666 69666 |Ds Santa Clara DEBRIS - TRS (General Trash & Debris) Lining - Earth Channel (4) (D) | Remove inorganic trash from channel 100’ US & DS Santa Clara st 
G29993 4/22/2021 | GUADALUPE RIVER 69666 69666 |Ds Santa Clara DEBRIS - TRS (General Trash & Debris) Lining - Earth Channel (4) (D) |Remove metal box and mattress from inlet and apron 
G29996 4/22/2021 | GUADALUPE RIVER 71992 71992|Us San Carlos DEBRIS - LWD (Large Woody Debris) Lining - Earth Channel (3) (C) |LWD parallel to channel 
G29999 10/22/2020 | GUADALUPE RIVER 69816 71181 | Santa Clara to Park Ave_|DEBRIS - HLE (Homeless Encampment) Lining - Earth Channel (4) (D) | Homeless in both reaches 
G29999 4/22/2021 | GUADALUPE RIVER 69816 71181 | Santa Clara to Park Ave_|DEBRIS - HLE (Homeless Encampment) Lining - Earth Channel (4) (D) |Homeless encampments in reach 
G30000 10/19/2020 | GUADALUPE RIVER 68943 69673 | John to Santa Clara DEBRIS - HLE (Homeless Encampment) Lining - Earth Channel (4) (D) | Homeless in reach 
G30000 4/22/2021 | GUADALUPE RIVER 68943 69673 |John to Santa Clara DEBRIS - HLE (Homeless Encampment) Lining - Earth Channel (4) (D) | Homeless in reach and along trail 
G30002 4/20/2021 | GUADALUPE RIVER 68400 68869 | Julian to John st DEBRIS - HLE (Homeless Encampment) Lining - Earth Channel (4) (D) |Homeless encampments on West Bank 
G30004 10/22/2020 | GUADALUPE RIVER 71964 73084 |San Carlos to Woz DEBRIS - HLE (Homeless Encampment) Lining - Earth Channel (4) (D) | Continuous homeless encampments in reach, both banks 
G30004 4/22/2021 |GUADALUPE RIVER 71964 73084 | San Carlos to Woz DEBRIS - HLE (Homeless Encampment) Lining - Earth Channel (4) (D) | Continuous homeless encampments in reach, both banks 
G30192 10/6/2020 | GUADALUPE RIVER 73604 73604 |Us Woz DEBRIS - TRS (General Trash & Debris) Culvert - Box (4) (D) [Remove inorganic trash in both bypass inlets 
G30192 5/7/2021 | GUADALUPE RIVER 73604 73604 |Us Woz DEBRIS - TRS (General Trash & Debris) Culvert - Box (4) (D) |Remove trash from inlet 
G30871 10/6/2020 | GUADALUPE RIVER. 69431 69431|Ds Santa Clara DEBRIS - TRS (General Trash & Debris) Overflow Channel (4) (D) | Remove Inorganic trash sweep at bypass inlet 
G30872 10/6/2020 | GUADALUPE RIVER 69483 69483|Ds Santa Clara GENERAL - CRK (Cracking) Overflow Channel (3) (C) | Minor cracking and possible 1/2” separation at inlet bypass 
G30873 10/6/2020 | GUADALUPE RIVER. 66565 66710|Us Coleman GENERAL - SED (Sediment) Overflow Channel (3) (C) | 4” of Sediment accumulation in East cell 
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Condition ID A eease Facility Name DS Station | US Station Cross Street Condition Facility Type pi Inspection Description 
G30971 10/19/2020 |GUADALUPE RIVER 61626 61626|DS Hedding DEBRIS - TRS (General Trash & Debris) Lining - Earth Channel (4) (D) |Remove widow maker 15’ from trail for safety 
G30972 10/19/2020 | GUADALUPE RIVER 64360 64360|Us TAYLOR DEBRIS - HLE (Homeless Encampment) Lining - Earth Channel (4) (D) |Minimum of 2 cars found parked on fee parcel, APN 25916124 
G30973 10/19/2020 | GUADALUPE RIVER 65800 65800|DS Coleman DEBRIS - HLE (Homeless Encampment) Lining - Cellular Concrete Mat (4) (D) | Homeless encampments 
G30974 10/19/2020 | GUADALUPE RIVER 66044 66044 |DS Coleman VEGETATION - ISV (In Stream Vegetation) Lining - Earth Channel (4) (D) |Remove willow, tree of heaven trees in CORPs clear zones 
G30975 10/19/2020 | GUADALUPE RIVER 60758 61981 | Hwy880 to Hedding VEGETATION - VGH (Herbaceous) Levee (4) (D) | Mow grasses on levee like berms for visual inspection 
G30976 10/19/2020 |GUADALUPE RIVER 62118 63813] Hedding to Taylor VEGETATION - ISV (In Stream Vegetation) Overflow Channel (4) (D) |Limb up and thin out trees in the 2ndary channel 
G30977 10/19/2020 |GUADALUPE RIVER 64181 65853 | Coleman to Taylor DEBRIS - HLE (Homeless Encampment) Lining - Earth Channel (4) (D) | Nearly continuous homeless encampments in reach, can’t safely access outfall and ero conditions 
G30977 4/20/2021 |GUADALUPE RIVER 64181 65853 | Coleman to Taylor DEBRIS - HLE (Homeless Encampment) Lining - Earth Channel (4) (D) [continuous homeless encampments in reach, can’t safely access outfall and ero conditions 
G31012 10/22/2020 | GUADALUPE RIVER 70435 70435|DS San Fernando GENERAL - MSC (Miscellaneous (requires description)) | Lining - Gabion (4) (D) | Replace rock in gabion basket 
G31012 4/22/2021 |GUADALUPE RIVER 70435 70435|DS San Fernando GENERAL - MSC (Miscellaneous (requires description)) | Lining - Gabion (4) (D) |Top run of gabion baskets missing rock 
G31013 10/22/2020 | GUADALUPE RIVER 70947 70947 | Park to San Fernando DEBRIS - TRS (General Trash & Debris) Lining - Concrete Lined Channel | (4) (D) |Remove cart, sofas and misc trash 
G31014 10/22/2020 |GUADALUPE RIVER 71476 71476|Us Park Ave DEBRIS - TRS (General Trash & Debris) Lining - Earth Channel (3) (C) | Monitor snapped branch 
G31016 10/22/2020 | GUADALUPE RIVER 71456 71456|Us Park Ave GENERAL - CRK (Cracking) Lining - Flood Walls (4) (D) | Decorative or flood wall, review 
G31017 10/22/2020 | GUADALUPE RIVER 71297 71297|Us Park Ave VEGETATION - ISV (In Stream Vegetation) Lining - Earth Channel (4) (D) | Limb up old growth trees for CORPs clear zone 
G31021 10/22/2020 | GUADALUPE RIVER 73314 73541 |Wiz to Hwy 280 VEGETATION - ISV (In Stream Vegetation) Lining - Concrete Lined Channel |(4) (D) | Remove trees in CORPs clear zone and in Gabions/ccm 
G31932 4/13/2021 | GUADALUPE RIVER 61869 61869|Ds Hedding VEGETATION - VGH (Herbaceous) Lining - Earth Channel (4) (D) |Remove patch of arundo 
G31934 4/13/2021 | GUADALUPE RIVER 60895 61982|Us Hwy880 GENERAL - GSC (Rodent Control) Levee (4) (D) | Rodent damage in berm like structure, review extent 
G31935 4/13/2021 | GUADALUPE RIVER 62124 63688 |Us Hedding GENERAL - GSC (Rodent Control) Levee (4) (D) | Rodents in reach on levee 
G31936 4/13/2021 | GUADALUPE RIVER 60773 62004 |Us hwy880 DEBRIS - HLE (Homeless Encampment) Levee (4) (D) | Continuous homeless encampments in the entire reach 
G31951 4/20/2021 |GUADALUPE RIVER 61437 61437|DS Hedding DEBRIS - HLE (Homeless Encampment) Lining - Earth Channel (4) (D) [Large homeless encampments 
G31953 4/20/2021 |GUADALUPE RIVER 61948 61948|DS Hedding VEGETATION - VGH (Herbaceous) Overflow Channel (4) (D) [USACE mitigation planting successfully growing 
G31954 4/20/2021 |GUADALUPE RIVER 62274 62274|Us Hedding GENERAL - MSC (Miscellaneous (requires description)) _| Overflow Channel (3) (C) [Look to add Class II base rock at bridge 
G31955 4/20/2021| GUADALUPE RIVER 64779 64779] Us Taylor GENERAL - MSC (Miscellaneous (requires description)) | Bridge (2) (B) GOOD OR NORMAL SERVICE 
G31956 4/20/2021 | GUADALUPE RIVER 66030 66030|DS Coleman VEGETATION - ISV (In Stream Vegetation) Overflow Channel (4) (D) | Willows and cottonwoods growing in CCM/secondary channel 
G31958 4/20/2021 | GUADALUPE RIVER 67596 67737|DS Julian GENERAL - ERO (Erosion) Lining - Earth Channel (3) (C) | Minor ero at toe, not threatening structures 
G31971 4/22/2021 | GUADALUPE RIVER 69803 69803|Us Santa Clara DEBRIS - TRS (General Trash & Debris) Bridge - Pier (4) (D) |Remove trash from channel and pier nose 
G32032 5/6/2021 | GUADALUPE RIVER 70788 70903]Us Park GENERAL - SED (Sediment) Culvert - Box (3) (C) [Approx 250” of avg 6” sed in box culvert 
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ord A Va lley Water 5750 ALMADEN EXPRESSWAY, SAN JOSE, CA 95118-3686 (408) 265-2600 P E R M IT 


Facility: Guadalupe River Permit No.: 20326 
Permittee: Adobe Systems Telephone: 408-536-6419 File: 26268 
Incorporated Wly Almaden Blvd, 
Attn: Mr Paul Viasveld ; between West San 
345 Park Ave Email: —_ pvlasvel@adobe.com Carlos St. and San 


San Jose, CA 95110 Fernando St. 


Re: Litter clean up 


Adopt A Creek 
Purpose of Permit: 
><] Encroachment Encroachment on Santa Clara Valley Water District's (Valley Water) fee title property and easement 
(_] Construction for the purpose of litter clean up along Guadalupe River between West San Carlos Street and San 


x] Temporary Fernando Street. 


Encroachment Expiration Date: | December 31, 2022 


PERMITTEE MUST NOTIFY AND FURNISH SCHEDULE OF WORK TO: 


Valley Water’s Adopt-A-Creek Coordinator, at (408) 724-1675 c/o Ms. Julie Abbatelli at least 2 Valley Water business days 
before starting any work under this permit. Failure to notify is cause for revocation of permit and removal of work. 
This permit is subject to the General Conditions listed on page 2 and 3 hereof (and if specified, the Special Conditions listed 
on page 4). Violation of any condition specified in this permit shall be cause for immediate revocation of this permit. This 
permit is not effective unless signed by both the Permit Authority and Permittee 


Permittee 


|, the Permittee (or agent of the Permittee), read and understand the permit conditions (i.e. General Conditions, and if 
specified, the Special Conditions) contained in this permit and by signing below, | agree to abide by each and every term and 
condition in this permit. If signing as a duly authorized agent of the Permittee, | hereby represent and warrant that | have the 
authority to bind Permittee to all of the terms and conditions specified in this permit. 


Adobe Systems Incorporated 
preSismPynittee 


Paul Unsweld 1/1/2021 
igrextare 7 443- Date 


Paul Vlasveld 


Mr. 


Print Name/Title of Signatory 


SCVWD 
DocuSigned by: 


Ugh. Ch dees 1/4/2021 


iv PLE. Effective Date 
Engineering Unit Manager(Permit Authority) 
Community Projects Review Unit 


Enclosure: Safety Requirements and COVID-19 Volunteer Requirements 
Cc: J. Abbatelli, U. Chatwani, L.Bui, M. Calahan, C. Haggerty, R. Farlow, File 
26268_ 62780_rf_12-31-2020 
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10. 


11. 


12. 


GENERAL CONDITIONS 


ACCEPTANCE OF CONDITIONS. Permittee’s activity or work under this permit constitutes Permittee’s acceptance of the general 
and special conditions contained in this permit. 


PERMIT RIGHT. Valley Water grants to Permittee a revocable, personal, and non-exclusive license to enter upon the right-of-way 
owned by Valley Water that is described in Exhibit A attached hereto (“Permit Area”), for the limited purpose and subject to the 
terms, conditions and restrictions set forth below. 


VALLEY WATER TITLE. Valley Water has title to the Permit Area based upon recorded right-of-way deeds and/or an implied 
dedication. This permit is effective only as to the rights of Valley Water in the Permit Area, and Permittee shall obtain any further 
permission that is necessary to use the Permit Area. This permit does not address any rights in the Permit Area belonging to any 
other entity or person and is subject to all prior unexpired permits, agreements, easements, privileges, or other rights, whether 
recorded or unrecorded, in the Permit Area. Permittee shall make arrangements with holders of such prior rights. Permittee places 
its encroachment at its own risk. 


KEEP PERMIT ON THE WORK SITE. Permittee must maintain a copy of this permit and approved plans on the Permit Area at all 
times and it must be shown to any representative of Valley Water or law enforcement officer upon demand. 


CONSTRUCTION OF IMPROVEMENTS. All improvements shall conform to recognized standards of construction and constructed 
in accordance with the plans accepted by Valley Water. All the work shall be done subject to the satisfaction of Valley Water’s 
Inspector. No change of the project, as outlined in the plans, drawings, or other documentation submitted with Permittee’s 
encroachment permit application to Valley Water, will be allowed except upon Valley Water’s written permission. 


MAINTENANCE. Permittee shall exercise reasonable care to maintain properly any encroachment or improvement placed by it or 
its agent in the Permit Area and to exercise reasonable care in inspecting for and immediately repairing and making good any 
damage to any portion of the Permit Area as a result of activities performed under this permit, including any and all damage to the 
Permit Area which would not have occurred had such work not been done or such encroachment or improvement not been placed 
therein. Valley Water shall not be held responsible for any damage to any encroachment or improvement installed by Permittee 
under this permit, whether said damage is caused by Valley Water or its agent or otherwise. 


CLEAN UP PERMIT AREA. Upon completion of any activity under this permit or the revocation of this permit, the Permit Area shall 
be placed in substantially the same condition as it was immediately prior to the work. If Permittee fails to restore the Permit Area 
to such condition, Valley Water may perform such work or have work performed, and Permittee agrees to reimburse Valley Water 
for all costs of the work so performed. 


PERMIT SUBORDINATE TO VALLEY WATER’S USE OF PERMIT AREA. Whenever Valley Water desires to construct, 
reconstruct, or do maintenance work on the Permit Area, or use the Permit Area for any purpose, the Permittee shall, upon Valley 
Water’s request, immediately move, remove, relocate or otherwise change, any improvements, encroachments, work or installation 
on the Permit Area, all at the sole expenses of the Permittee. 


TERM. Unless a permit expiration date is expressly specified in this permit, the term of this permit is indefinite and may be revoked 
by Valley Water or abandoned by Permittee at any time. If Valley Water elects to revoke this permit, it will provide Permittee with 
written notice specifying the date this permit is no longer in effect. 


PERMITS AND LICENSES FROM OTHER PUBLIC AGENCIES. This permit does not relieve Permittee of the responsibility from 
obtaining all applicable permits, licenses and/or other permissions that must be obtained from other public agencies and/or 
commissions in order for Permittee to carry its activities within or use the Permit Area. 


COMPLIANCE WITH LAWS. Permittee shall, at its expense, conduct and cause to be conducted all activities on the Permit Area 
in a safe and reasonable manner and in compliance with all laws, statutes, ordinances, rules, regulations, policies, orders, and 
edicts (collectively, “Laws”) of any governmental or other regulatory entity, including, without limitation: (i) all applicable water 
quality standards adopted by Valley Water, Regional Water Quality Control Board, State Water Resources Control Board, or other 
jurisdictional or properly empowered regulatory agency; (ii) all applicable labor laws; and (iii) all health and safety laws (including 
trench excavation and obtaining as legally required a “Permit to Excavate’” issued by the Division of Occupational Safety and Health 
as required by the California Labor Code). Permittee’s failure to adhere to this paragraph shall be a material breach of this permit. 


INDEMNITY. Permittee and its successors and assigns shall indemnify, defend, and hold harmless, Valley Water, its directors, 
officers, agents, employees and contractors, and each of them, from and against any and all demands, claims, legal or 
administrative proceedings, losses, costs, penalties, fines, liens, judgments, damages and liabilities of any kind arising in any 
manner out of or relating to any use or activity under this permit, including, but not limited to, the use, construction encroachment 
or maintenances done by Permittee or its agents, employees or contractors on or near the Permit Area. 
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GENERAL CONDITIONS - Continued 


13. 


14. 


15. 


16. 


17. 


18. 


19. 


20. 


WAIVER OF CLAIMS. Permittee waives its right to assert any claim or action against Valley Water related to the condition of the 
Permit Area or its use by Permittee. 


NO HAZARDOUS SUBSTANCES. Permittee shall not use, store, transport, or place any hazardous substances (including 
hazardous waste and hazardous materials) on the Permit Area or adjacent to Permit Area. If any spills or discharge of hazardous 
substances are used or produced during the permitted activity, then Permittee must: (i) notify Valley Water and the proper 
authorities; (ii) immediately investigate, remove, and monitor the hazardous substances to the satisfaction of Valley Water and any 
regulatory agency; and (iii) bear any and all costs associated with the remedial activities. Valley Water has the absolute right to 
immediately suspend any operation that does not adhere to these requirements, or is found to be in violation of any Local, State, 
or Federal Environmental Regulations, until the problem is adequately or completely resolved. 


INSURANCE. At any time, at the sole discretion of Valley Water, Permittee may be required to obtain insurance (including general 
liability insurance) with a reasonable policy limit as determined by Valley Water, naming Permittee as the insured and Valley Water 
(including its directors, officers, agents, employees and contractors) as an additional insured to cover Permittee’s activities and/or 
the encroachments placed in the Permit Area. Permittee’s failure to obtain such insurance is a material breach of this permit. 


IMPORTED MATERIALS. If Permittee seeks to place or store on the Permit Area any soils that did not originate from such Permit 
Area, then Permittee must submit to Valley Water for its evaluation a fully completed “Import Material Certification Form” requesting 
Valley Water's permission. 


CHANGED CONDITIONS. If conditions change or new facts are discovered concerning the effects of the activities and uses 
authorized under this permit, or for other good cause, Valley Water may modify this permit in order to protect life and property. 


REPAIR DAMAGE TO PERMIT AREA. Any damage caused to the Permit Area, including (without limitation) damage to structures, 
vegetation, stream bank, fencing, maintenance road surfacing, and pipelines due to the use or activities carried out under this 
permit shall be repaired at the cost of Permittee and to the satisfaction of Valley Water. Should Permittee neglect to make repairs 
promptly, Valley Water may make repairs or have repairs made, and Permittee agrees to reimburse Valley Water for all costs of 
such repairs. Valley Water may require a security deposit in advance from Permittee to secure the performance of this paragraph. 
Unexpended portions of any deposit shall be refunded to Permittee within 30 business days of the expiration of this permit. The 
posting of such a security deposit shall not relieve the Permittee from any liability under this permit which exceeds the value of the 
deposit required. 


NO REAL PROPERTY INTEREST. Nothing contained in this permit shall be construed as a relinquishment of any rights held by 
Valley Water. It is expressly understood that this permit does not in any way whatsoever grant or convey any easement, fee or 
other interest in the Permit Area to Permittee. 


PERMIT NON-TRANSFERABLE. This permit may not be transferred or assigned by Permittee to any party, unless expressly 
specified in the special conditions section of this permit, or agreed to by Valley Water in writing. 
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SPECIAL CONDITIONS 


Permittee must, on each work occasion, notify the Santa Clara Valley Water District Adopt-A-Creek 
Coordinator via email at volunteer@valleywater.org. If collected trash requires a Valley Water truck for 
pick up and disposal, a request can be made via Access Valley Water, which can be found at 
http://bit.ly/AVW2019. Select "Request a pickup" from the pull down menu under the "Adopt-A-Creek 
Program" tab). Both of these requests are to be made 10 working days prior to the start of any work 
authorized under this permit. 
Permittee must, after each cleanup event, submit the following information to Access Valley Water: 

e number of participants; 

° pounds of trash collected; 

e _ total creek distance cleaned, and 

e attach before /after photos of the site that was cleaned. 
This can be found at http://bit.ly/AVW2019. Select "Report Trash Numbers After Event/Cleanup" from 
the pull-down menu under the "Adopt-A-Creek Program" tab). You must submit this information no 
later than a week after finishing any work authorized under this permit. 
This permit or a copy thereof, must be kept at the site of the work and must be shown to any representative of 
Valley Water or law enforcement officer on demand. WORK WILL BE SUSPENDED IF PERMIT IS NOT AT 
THE JOBSITE. 
This permit applies to areas in which Valley Water has fee title, as shown in green on Exhibit A, except 
as allowed by Special Condition 5 below. 
Work or access is prohibited on or through privately owned property, and property where Valley Water 
has only an easement as shown in yellow on Exhibit A, unless permission is first obtained from the 
property owner. 
Permittee must designate a spokesperson that shall represent the group. An adult supervisor must be present 
at the site at all times during the cleanup work. 
The permittee must hold a safety orientation meeting prior to starting creek clean-up activities. The 
orientation meeting must include at a minimum a discussion and explanation of the enclosed “Safety 
Requirements” sheet and Valley Water Cleanup COVID-19 Volunteer Requirements sheet which must 
be followed by all participants of Permittee’s clean-up event. Permittee is to have extra copies available 
as handouts for volunteers who may request one. 
Trash removal is limited to hand work (use gloves; trash pick-up tools ok) with no excavation or 
disruption to the creek/recharge pond/reservoir bed and banks. 
Do not pick up any objects which you suspect may be toxic or hazardous, such as: hypodermic 
needles, syringes, chemical drums, bloody clothing, chemicals, suspicious packages, and weapons. 
Notify the Santa Clara Valley Water District at 1-888-510-5151 of the location of hazardous materials 
immediately. 
Brush off and knock off all mud, soil and debris from shoes and trash pick-up tools before leaving the site to 
prevent the spread of plant pathogens. 
Upon request, adopt-a-creek partners will be provided one set of keys to access locked Valley Water 
gates. Keys may be obtained from the Adopt-A-Creek Coordinator. Upon expiration of the permit, the keys 
must be returned to the Adopt-A-Creek Coordinator. Keys may not be copied or duplicated and may not be 
given to any other person or party outside the scope of the permit. Permittee will be responsible for securing 
all gates during the activities permitted herein as to not allow unauthorized access by the public. 
This permit is issued for purpose of litter cleanup only and does not imply usage of Valley Water right 
of way for recreational purposes or trespassing. 
No motor vehicles are allowed on Valley Water’s property or easements. 
Work must be conducted during daylight hours. 
If weather or other adverse circumstances, such as rain, suggest a public hazard, work must be discontinued 
immediately. 
No access is allowed when the maintenance road and/or creek/reservoir/pond banks are muddy and may 
create hazardous conditions. 
Permittee’s work is subordinate to operations which Valley Water may conduct and must not interfere with 
Valley Water personnel or Valley Water’s contractor. 
Permittee is responsible to adjacent property owners for disturbances of any kind caused by operations allowed 
hereunder. 
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19. 


20. 


21. 


22. 


23. 


Continued SPECIAL CONDITIONS 


Any damage caused to any Valley Water facility by reason of exercise of this permit must be repaired at the 
cost of the Permittee to the satisfaction of Valley Water. 

This permit may be canceled by Valley Water for nonconformance with permit provisions or failure to adhere 
to direction given by Valley Water’s representatives. 

Permittee understands that litter cleanup around reservoirs, waterway areas and creeks involves certain 
inherent risks including, but not limited to, the risks of possible injury, infection, or loss of life because of contact 
with needles, condoms, metal objects, burning embers, or any other hazardous materials, or from over-exertion 
or environmental conditions. 

This permit is valid until December 31, 2022 and may be renewed upon receipt of an appropriate 

application. A renewal application should be submitted to Valley Water at least thirty (30) days prior to 
expiration of this permit. For permit renewal, please email volunteer@valleywater.org. 

Permittee agrees to provide written notification to the Community Projects Review Unit (CPRU) for any 
changes to the contact information or any release of interest in the permit issued hereunder. If any information 
has changed, CPRU at its sole discretion may amend the current permit to reflect the change; discontinue and 
void the permit; or issue a new permit. 
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EXHIBIT A 
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ord A Va lley Water 5750 ALMADEN EXPRESSWAY, SAN JOSE, CA 95118-3686 (408) 265-2600 P E R M IT 


Facility: Guadalupe River Permit No.: 21304 
Permittee: South Bay Clean Creeks Coalition Telephone: (408) 529-4460 File: 33030 
Attn: Mr. Steve Holmes Guadalupe River 
2553 Dumbarton Avenue Various Locations in 
San Jose, CA 95124 San Jose & Santa 
Clara 


Re: Litter Cleanup 
Adopt-A-Creek 


Purpose of Permit: 


><] Encroachment Pedestrian access onto Santa Clara Valley Water District's (Valley Water) fee title property and 
L_] Construction Continued on Page 4. 
x] Temporary 


Encroachment Expiration Date: | December 31, 2023 


PERMITTEE MUST NOTIFY AND FURNISH SCHEDULE OF WORK TO: 


Valley Water's Adopt-A-Creek Coordinator, at (408) 724-1675 c/o Ms. Julie Abbatelli at least 10 normal working days before 
starting any work under this permit. Failure to notify is cause for revocation of permit and removal of work. This 
permit is subject to the General Conditions listed on page 2 and 3 hereof (and if specified, the Special Conditions listed on 
page 4). Violation of any condition specified in this permit shall be cause for immediate revocation of this permit. This permit 
is not effective unless signed by both the Permit Authority and Permittee. 


Permittee 


|, the Permittee (or agent of the Permittee), read and understand the permit conditions (i.e. General Conditions, and if 
specified, the Special Conditions) contained in this permit and by signing below, | agree to abide by each and every term and 
condition in this permit. If signing as a duly authorized agent of the Permittee, | hereby represent and warrant that | have the 
authority to bind Permittee to all of the terms and conditions specified in this permit. 


South Bay Clean Creeks Coalition 


wh4éymittee 
Ste Holmes 2/2/2021 
iGriathres'6445F a Date 
Steve Holmes Executive Director 


Print Name/Title of Signatory 


SCVWD 


DocuSigned by: 
(Uke C 7 lala 
iS Ai! P.E. Effective Date 


Engineering Unit Manager(Permit Authority) 
Community Projects Review Unit 


Enclosures: Safety Requirements 
Valley Water Cleanup COVID-19 Volunteer Requirements 
Ce: J. Abbatelli, U. Chatwani, L. Bui, M. Calahan, C. Haggerty, M. Diez, S. Chou, L. Porcella, J. Codianne, File 
33030_ 62635_sc_02-01-2021 
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10. 


11. 


12. 


GENERAL CONDITIONS 


ACCEPTANCE OF CONDITIONS. Permittee’s activity or work under this permit constitutes Permittee’s acceptance of the general 
and special conditions contained in this permit. 


PERMIT RIGHT. Valley Water grants to Permittee a revocable, personal, and non-exclusive license to enter upon the right-of-way 
owned by Valley Water that is described in Exhibit A attached hereto (“Permit Area”), for the limited purpose and subject to the 
terms, conditions and restrictions set forth below. 


VALLEY WATER TITLE. Valley Water has title to the Permit Area based upon recorded right-of-way deeds and/or an implied 
dedication. This permit is effective only as to the rights of Valley Water in the Permit Area, and Permittee shall obtain any further 
permission that is necessary to use the Permit Area. This permit does not address any rights in the Permit Area belonging to any 
other entity or person and is subject to all prior unexpired permits, agreements, easements, privileges, or other rights, whether 
recorded or unrecorded, in the Permit Area. Permittee shall make arrangements with holders of such prior rights. Permittee places 
its encroachment at its own risk. 


KEEP PERMIT ON THE WORK SITE. Permittee must maintain a copy of this permit and approved plans on the Permit Area at all 
times and it must be shown to any representative of Valley Water or law enforcement officer upon demand. 


CONSTRUCTION OF IMPROVEMENTS. All improvements shall conform to recognized standards of construction and constructed 
in accordance with the plans accepted by Valley Water. All the work shall be done subject to the satisfaction of Valley Water’s 
Inspector. No change of the project, as outlined in the plans, drawings, or other documentation submitted with Permittee’s 
encroachment permit application to Valley Water, will be allowed except upon Valley Water’s written permission. 


MAINTENANCE. Permittee shall exercise reasonable care to maintain properly any encroachment or improvement placed by it or 
its agent in the Permit Area and to exercise reasonable care in inspecting for and immediately repairing and making good any 
damage to any portion of the Permit Area as a result of activities performed under this permit, including any and all damage to the 
Permit Area which would not have occurred had such work not been done or such encroachment or improvement not been placed 
therein. Valley Water shall not be held responsible for any damage to any encroachment or improvement installed by Permittee 
under this permit, whether said damage is caused by Valley Water or its agent or otherwise. 


CLEAN UP PERMIT AREA. Upon completion of any activity under this permit or the revocation of this permit, the Permit Area shall 
be placed in substantially the same condition as it was immediately prior to the work. If Permittee fails to restore the Permit Area 
to such condition, Valley Water may perform such work or have work performed, and Permittee agrees to reimburse Valley Water 
for all costs of the work so performed. 


PERMIT SUBORDINATE TO VALLEY WATER’S USE OF PERMIT AREA. Whenever Valley Water desires to construct, 
reconstruct, or do maintenance work on the Permit Area, or use the Permit Area for any purpose, the Permittee shall, upon Valley 
Water’s request, immediately move, remove, relocate or otherwise change, any improvements, encroachments, work or installation 
on the Permit Area, all at the sole expenses of the Permittee. 


TERM. Unless a permit expiration date is expressly specified in this permit, the term of this permit is indefinite and may be revoked 
by Valley Water or abandoned by Permittee at any time. If Valley Water elects to revoke this permit, it will provide Permittee with 
written notice specifying the date this permit is no longer in effect. 


PERMITS AND LICENSES FROM OTHER PUBLIC AGENCIES. This permit does not relieve Permittee of the responsibility from 
obtaining all applicable permits, licenses and/or other permissions that must be obtained from other public agencies and/or 
commissions in order for Permittee to carry its activities within or use the Permit Area. 


COMPLIANCE WITH LAWS. Permittee shall, at its expense, conduct and cause to be conducted all activities on the Permit Area 
in a safe and reasonable manner and in compliance with all laws, statutes, ordinances, rules, regulations, policies, orders, and 
edicts (collectively, “Laws”) of any governmental or other regulatory entity, including, without limitation: (i) all applicable water 
quality standards adopted by Valley Water, Regional Water Quality Control Board, State Water Resources Control Board, or other 
jurisdictional or properly empowered regulatory agency; (ii) all applicable labor laws; and (iii) all health and safety laws (including 
trench excavation and obtaining as legally required a “Permit to Excavate’” issued by the Division of Occupational Safety and Health 
as required by the California Labor Code). Permittee’s failure to adhere to this paragraph shall be a material breach of this permit. 


INDEMNITY. Permittee and its successors and assigns shall indemnify, defend, and hold harmless, Valley Water, its directors, 
officers, agents, employees and contractors, and each of them, from and against any and all demands, claims, legal or 
administrative proceedings, losses, costs, penalties, fines, liens, judgments, damages and liabilities of any kind arising in any 
manner out of or relating to any use or activity under this permit, including, but not limited to, the use, construction encroachment 
or maintenances done by Permittee or its agents, employees or contractors on or near the Permit Area. 
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GENERAL CONDITIONS - Continued 


13. 


14. 


15. 


16. 


17. 


18. 


19. 


20. 


WAIVER OF CLAIMS. Permittee waives its right to assert any claim or action against Valley Water related to the condition of the 
Permit Area or its use by Permittee. 


NO HAZARDOUS SUBSTANCES. Permittee shall not use, store, transport, or place any hazardous substances (including 
hazardous waste and hazardous materials) on the Permit Area or adjacent to Permit Area. If any spills or discharge of hazardous 
substances are used or produced during the permitted activity, then Permittee must: (i) notify Valley Water and the proper 
authorities; (ii) immediately investigate, remove, and monitor the hazardous substances to the satisfaction of Valley Water and any 
regulatory agency; and (iii) bear any and all costs associated with the remedial activities. Valley Water has the absolute right to 
immediately suspend any operation that does not adhere to these requirements, or is found to be in violation of any Local, State, 
or Federal Environmental Regulations, until the problem is adequately or completely resolved. 


INSURANCE. At any time, at the sole discretion of Valley Water, Permittee may be required to obtain insurance (including general 
liability insurance) with a reasonable policy limit as determined by Valley Water, naming Permittee as the insured and Valley Water 
(including its directors, officers, agents, employees and contractors) as an additional insured to cover Permittee’s activities and/or 
the encroachments placed in the Permit Area. Permittee’s failure to obtain such insurance is a material breach of this permit. 


IMPORTED MATERIALS. If Permittee seeks to place or store on the Permit Area any soils that did not originate from such Permit 
Area, then Permittee must submit to Valley Water for its evaluation a fully completed “Import Material Certification Form” requesting 
Valley Water’s permission. 


CHANGED CONDITIONS. If conditions change or new facts are discovered concerning the effects of the activities and uses 
authorized under this permit, or for other good cause, Valley Water may modify this permit in order to protect life and property. 


REPAIR DAMAGE TO PERMIT AREA. Any damage caused to the Permit Area, including (without limitation) damage to structures, 
vegetation, stream bank, fencing, maintenance road surfacing, and pipelines due to the use or activities carried out under this 
permit shall be repaired at the cost of Permittee and to the satisfaction of Valley Water. Should Permittee neglect to make repairs 
promptly, Valley Water may make repairs or have repairs made, and Permittee agrees to reimburse Valley Water for all costs of 
such repairs. Valley Water may require a security deposit in advance from Permittee to secure the performance of this paragraph. 
Unexpended portions of any deposit shall be refunded to Permittee within 30 business days of the expiration of this permit. The 
posting of such a security deposit shall not relieve the Permittee from any liability under this permit which exceeds the value of the 
deposit required. 


NO REAL PROPERTY INTEREST. Nothing contained in this permit shall be construed as a relinquishment of any rights held by 
Valley Water. It is expressly understood that this permit does not in any way whatsoever grant or convey any easement, fee or 
other interest in the Permit Area to Permittee. 


PERMIT NON-TRANSFERABLE. This permit may not be transferred or assigned by Permittee to any party, unless expressly 
specified in the special conditions section of this permit, or agreed to by Valley Water in writing. 
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PURPOSE OF PERMIT — Continued 


easement, except as modified by the special conditions, for the purpose of litter and graffiti cleanup and stream water quality 
sampling along the Guadalupe River at the following reaches: 


10. 


11. 


SPRR Bridge to Highway 237; 

Tasman Drive to Montague Expressway; 

Highway 880 to Highway 101; 

Santa Clara Street to Woz Way; 

W. Alma Avenue to Highway 87; 

At Mahone Road extending approximately 450 feet downstream and 750 feet upstream; 
Foxworthy Avenue to Capital Expressway; 

Capitol Expressway to Wellington Square; and 

Harvest Meadow Court to Branham Lane 


SPECIAL CONDITIONS 


Permittee must, on each work occasion, notify the Santa Clara Valley Water District Adopt-A-Creek 
Coordinator via email at volunteer@valleywater.org. If collected trash requires a Valley Water truck 
for pick up and disposal, a request can be made via Access Valley Water, which can be found at 
http://bit.ly/AVW2019. Select "Request a pickup" from the pull down menu under the "Adopt-A- 
Creek Program" tab). Both of these requests are to be made 10 working days prior to the start of 
any work authorized under this permit. 
Permittee must, after each cleanup event, submit the following information to Access Valley Water: 
e number of participants; 
° pounds of trash collected; 
° total creek distance cleaned, and 
e attach before /after photos of the site that was cleaned. 
This can be found at http://bit.ly/AVW2019. Select "Report Trash Numbers After Event/Cleanup" from 
the pull-down menu under the "Adopt-A-Creek Program" tab). You must submit this information no 
later than a week after finishing any work authorized under this permit. 
Permittee must designate a spokesperson that shall represent the group. An adult supervisor must be present 
at the site at all times while the permitted activities are being conducted. 
The permittee must hold a safety orientation meeting prior to starting creek clean-up activities. The 
orientation meeting must include at a minimum a discussion and explanation of the enclosed “Safety 
Requirements” sheet and “Valley Water Cleanup COVID-19 Volunteer Requirements” sheet which must 
be followed by all participants of Permittee’s clean-up event. Permittee is to have extra copies available 
as handouts for volunteers who may request one. 
To minimize the spread of plant pathogens (only plants are affected) that may be present in soil and/or 
water, prior to entering and upon exiting the creek area and Valley Water lands, all equipmenti/tools 
and shoes worn by persons at the site must be clean and free of mud, debris and soil. 
Trash removal is limited to hand work (use gloves; trash pick-up tools ok) with no excavation or 
disruption to the creek/recharge pond/reservoir bed and banks. 
Work allowed under this permit is limited to picking up trash, graffiti cleanup, and stream water quality 
sampling only; other activities such as vegetation removal and trimming, and planting are not allowed. 
Permittee may make a permit request to undertake additional activities not covered by this permit and 
such additional activities if found acceptable will be permitted by amendment or issuance of a new 
permit. 
Permittee has agreed to allow areas adopted under this permit to also be adopted by other groups 
and/or individuals. 
In order to provide opportunities for all community groups and/or individuals that are interested in 
adopting sections of the Guadalupe River, Valley Water may at its sole discretion limit and/or reduce 
the number of reaches adopted by Permittee, as other community groups and/or individuals make 
requests for reaches adopted by Permittee. 
Permittee is advised to avoid homeless encampments and any other situations that may pose a safety 
risk. 
Participants entering the water to clean up trash or conduct stream water quality sampling must follow 
the below protocol: 
e No minors are allowed in the water. 
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SPECIAL CONDITIONS Continued 


12. 


13. 


14. 


15. 


16. 


17. 


27. 


e Permittee is responsible for the safety of participants, including having appropriate 
safety/rescue equipment at any sites when in water clean-up or water sampling activities 
are performed. 

e In water clean-up and stream water quality sampling activities are restricted to areas where 
the depth of water is no more than 3 feet and the water is either ponded or slow moving. 
Entering fast moving waters regardless of depth or season (i.e. during the dry/summer 
season) is not allowed. 

e Trash removal will be limited to hand work with no disruption to the river bank and bed. 

e In water groups will work in teams of no less than two people. 

e Participants entering the water will have a minimum of five years of river wading experience. 

e All participants entering the water will wear appropriate foot wear and leg protection. 

e Clean-up and water quality sampling areas will be surveyed on land to determine potential 
hazards and suitability of the site on the day of the clean-up for participants to enter the 
water. 

e Participants entering the water will carry a walking stick/staff while in the water. 

This permit applies to areas, in which Valley Water has fee title as shown in green on Exhibit A, except 
as allowed by Provision 14. 

Work or access is prohibited on or through privately owned property, and property where Valley Water 
has only an easement as shown in yellow on Exhibit A, unless permission is first obtained from the 
property owner. It is the Permittee’s sole responsibility to obtain such permission as is necessary. 
Do not pick up any objects which you suspect may be toxic or hazardous, such as: hypodermic 
needles, syringes, chemical drums, bloody clothing, chemicals, suspicious packages, and weapons. 
Notify the Santa Clara Valley Water District at 1-888-510-5151 of the location of hazardous materials 
immediately. 

Permittee is advised that Valley Water may have designated “trash hot spots” or may designate sites 
in the future within the permitted areas. Permittee must coordinate clean-up activities with Valley Water 
as necessary to ensure trash collected by Permittee is characterized as needed for regulatory 
reporting. 

Permittee is to cooperate with other local jurisdictions that may have the need to characterize trash at 
designated “trash hot spots” per Regional Water Quality Control Board permit requirements. 

Upon request, adopt-a-creek partners will be provided one set of keys to access locked Valley Water 
gates. Keys may be obtained from the Adopt-A-Creek Coordinator. Upon expiration of the permit, the keys 
must be returned to the Adopt-A-Creek Coordinator. Keys may not be copied or duplicated and may not be 
given to any other person or party outside the scope of the permit. Permittee will be responsible for securing 
all gates during the activities permitted herein as to not allow unauthorized access by the public. 

No motor vehicles are allowed on Valley Water’s property or easements. 

Work must be conducted during daylight hours. 

If weather or other adverse circumstances, such as rain, suggest a public hazard, work must be discontinued 
immediately. 

No access is allowed when the maintenance road and/or creek/reservoir/pond banks are muddy and may 
create hazardous conditions. 

Permittee’s work is subordinate to operations which Valley Water may conduct and must not interfere with 
Valley Water personnel or Valley Water’s contractor. 

Permittee is responsible to adjacent property owners for disturbances of any kind caused by operations allowed 
hereunder. 

Any damage caused to any Valley Water facility by reason of exercise of this permit must be repaired at the 
cost of the Permittee to the satisfaction of Valley Water. 


. This permit may be canceled by Valley Water for nonconformance with permit provisions or failure to adhere 


to direction given by Valley Water’s representatives. 

Permittee understands that litter cleanup around reservoirs, waterway areas and creeks involves certain 
inherent risks including, but not limited to, the risks of possible injury, infection, or loss of life because of contact 
with needles, condoms, metal objects, burning embers, or any other hazardous materials, or from over-exertion 
or environmental conditions. 

This permit is valid until December 31, 2023 and may be renewed upon receipt of an appropriate 
application. A renewal application should be submitted to Valley Water at least thirty (30) days prior to 


expiration of this permit. For permit renewal, please email volunteer@valleywater.org. 
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28. 


29. 


30. 


31. 


SPECIAL CONDITIONS Continued 


Permittee agrees to provide written notification to the Community Projects Review Unit (CPRU) for any 
changes to the contact information or any release of interest in the permit issued hereunder. If any information 
has changed, CPRU at its sole discretion may amend the current permit to reflect the change; discontinue and 
void the permit; or issue a new permit. 

Permittee is responsible for obtaining and following all conditions of all necessary permits/approvals for the 
work permitted herein. 

This permit is issued for purposes of litter and graffiti cleanup and stream water quality sampling 
only and does not imply usage of Valley Water right of way for other recreational purposes or 
trespassing. 

This permit or a copy thereof, must be kept at the site of the work and must be shown to any representative of 
Valley Water or law enforcement officer on demand. WORK WILL BE SUSPENDED IF PERMIT IS NOT AT 
THE JOBSITE. 
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EXHIBIT A 
PERMIT AREA 


SPRR Bridge to Highway 237 


pressway 
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. 


Santa Clara Street to Woz Way 
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AG, 4 W.AlmaAve [h 
W. Alma Avenue to Hwy 87 
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VN 
\ A Malone Road 
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a 1 J Hi rs . Jd 
At Malone Road extending approximately 450 feet downstream and 750 feet upstream 
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Capitol Expressway to Wellington Square 
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FM 
Branham to Harvest Meadow Ct 


Disclaimer: GIS theme figure shown is for illustration and general analysis purposes only and are not accurate to surveying or engineering 
standards. Information is not guaranteed to be accurate, current, or complete. The use of this information is the user’s responsibility. 


F-751-120 Permit Form; Rev A; 7/2/2019 
Page 14 of 14 


Page 38 of 136 


Appendix 4 


OPERATIONS & MAINTENANCE COST DETAILS 
FY 2021 


July 1, 2020 to June 30, 2021 


Page 39 of 136 


Page 40 of 136 


Description 
LUPE RIVER: D/S HIGHWAY 237 TO SANTA CLARA STREET: AQUA (STA 27,227 - 69,589) 
LUPE RIVER D/S 280 - HWA: MILL STREET TO ST JOHN STREET: STA 22,400 - 68,885 
LUPE RIVER - ISV: D/S HIGHWAY 237 TO D/S SANTA CLARA STREET: STA 27,226 - 69,589 
LUPE RIVER D/S 280 - HWA: MILL STREET TO ST JOHN STREET: STA 22,400 - 68,885 


GUADA 
GUADA 
GUADA 
GUADA 
GUADA 
GUADA 
GUADA 


LUPE RIVER D/S HWY 2 
LUPE RIVER D/S HWY 2 


80: PRE-EMERGE: BEYOND TOB: HWY 237 TO WOZ WAY: STA 28,840 - 73,678 
80: POST-EMERGE: BEYOND TOB: HWY 237 TO WOZ WAY: STA 28,840 - 73,678 


LUPE RIVER D/S 280 - HWA: MILL STREET TO ST JOHN STREET: STA 22,400 - 68,885 


GUADALUPE RIVER: D/S SANTA CLARA STREET TO PARK AVE: AQUA (STA 69,589 - 71,485) 
GUADALUPE RIVER U/S 280 - HWA: GRANT STREET TO ALAMITOS CREEK CONFLUENCE: STA 74,345 - 107,383 


REVEG 


: GUADALUPE RIVER REACH 3A (STA 66,670 - 67,970) 


GUADALUPE BYPASS 2 U/S COLEMAN AVENUE VWG:ISV STA 0 - 285 & 2,572 - 2,787 (20-SV-056) 
GUADALUPE BYPASS 3 U/S COLEMAN AVENUE VWG : ISV STA 0 - 3,239 (20-SV-057) 

GUADALUPE RIVER - LG CRK CONFL TO PARK AVE - TRASH SWEEP 

GUADALUPE RIVER - D/S HWY 280 - REMOVE TRASH IN BYPASS INLET - AVW#63416 (ASSESS SAFETY) 
GUADALUPE RIVER - SAN FERNANDO ST - AMT SEDIMENT REMOVAL, AVW#63583 

GUADALUPE RIVER - U/S SAN CARLOS ST - TIER 2 MODIFICATION (PARENT), ASSESS SAFETY 

GUADALUPE RIVER - U/S SAN CARLOS ST - ASSORTED TRASH & DEBRIS REMOVAL (CHILD#1), ASSESS SAFETY 
GUADALUPE RIVER - D/S SANTA CLARA ST - OUT OF CHANNEL CCM IN-KIND REPAIR 


Maintenance Subtotals 


CREEK INSPECT 
CREEK INSPECT 
CREEK INSPECT 
CREEK INSPECT 
CREEK INSPECT 
CREEK INSPECT 
CREEK INSPECT 
CREEK INSPECT 
CREEK INSPECT 


CREEK INSPECT 


ON - GUA 
ON - GUA 
ON - GUA 
ON - GUA 
ON - GUA 
ON - GUA 
ON - GUA 
ON - GUA 
ON - GUA 
ON - GUA 


Inspection Subtotal 


DALUPE RV COLEMAN - SANTA CLARA ST BYPASS E. CELL (USACE) (FALL) 
DALUPE RV-C PARK TO WOZ WY (E&W CELLS) (USACE) (FALL) 

DALUPE RV-C COLEMAN TO HWY 280 (USACE) (FALL) 
DALUPE RV REACH C (USACE) (FALL) 

DALUPE RV-C PARK TO WOZ WY (E&W CELLS) (USACE) (SPRING) 
DALUPE RV-C COLEMAN TO HWY 280 (USACE) (SPRING) 
DALUPE RV REACH C (USACE) (SPRING) 

DALUPE RV COLEMAN - ST JOHN ST BYPASS W. CELL (USACE) (SPRING) 
DALUPE RV COLEMAN - SANTA CLARA ST BYPASS E. CELL (USACE) (SPRING) 
DALUPE RV COLEMAN - ST JOHN ST BYPASS W. CELL (USACE) (FALL) 


Rodent Control Subtotal 


Flood Fighting Subtotal 


Grand Totals 
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Equipment Costs Material Costs Labor Costs Totals 


$1,586.72 
$157.69 
$7,215.29 
$0.00 
$1,128.00 
$406.08 
$241.70 
$270.72 
$0.00 
$0.00 
$120.32 
$310.20 
$137.38 
$790.75 
$1,968.32 
$0.00 
$889.16 
$372.06 
$15,594.38 


$0.00 
$0.00 
$0.00 
$0.00 
$0.00 
$0.00 
$0.00 
$0.00 
$0.00 
$0.00 
$0.00 


$0.00 
$0.00 


$15,594.38 


$0.00 
$0.00 
$1,806.85 
$0.00 
$0.00 
$0.00 
$0.00 
$0.00 
$0.00 
$0.00 
$0.00 
$38.23 
$52.58 
$126.07 
$65.86 
$0.00 
$155.76 
$0.00 
$2,245.35 


$0.00 
$0.00 
$0.00 
$0.00 
$0.00 
$0.00 
$0.00 
$0.00 
$0.00 
$0.00 
$0.00 


$0.00 


$0.00 


$13,224.70 
$2,613.57 
$81,346.08 
$1,358.94 
$7,274.88 
$3,594.83 
$14,542.58 
$2,900.04 
$1,305.44 
$88.74 
$2,263.63 
$3,145.75 
$893.01 
$3,313.09 
$4,969.63 
$566.87 
$2,267.46 
$3,347.50 
$149,016.72 


$571.24 
$856.86 
$1,713.71 
$1,428.10 
$714.04 
$1,999.33 
$1,999.33 
$571.24 
$714.04 
$571.24 
$11,139.13 


$0.00 


$0.00 


$14,811.42 
$2,771.25 
$90,368.21 
$1,358.94 
$8,402.88 
$4,000.91 
$14,784.28 
$3,170.76 
$1,305.44 
$88.74 
$2,383.95 
$3,494.18 
$1,082.97 
$4,229.91 
$7,003.81 
$566.87 
$3,312.38 
$3,719.56 
$166,856.44 


$571.24 
$856.86 
$1,713.71 
$1,428.10 
$714.04 
$1,999.33 
$1,999.33 
$571.24 
$714.04 
$571.24 
$11,139.13 


$0.00 


$0.00 


$2,245.35 $160,155.85 $177,995.57 
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Appendix 5 
INSPECTION PHOTOS 


FY 2020 


July 1, 2020 to June 30, 2021 
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Santa Clara Valley 


Water District 6) 


Condition: G14048 Description: GUADALUPE RIVER - W SAN CARLOS ST 
TO WOZ WAY - LEFT BANK - EROSION 


Status: ACTIVE 
Location: 301590314 
Parent: G11379 
Inspection 10-22-2020 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: E 
GENERAL \ ERO 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: Gabions continue to lean 


D/S Station: 71850 


U/S Station: 71850 Cross Street: W San Carlos 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


2: 


7/13/21 8:26 AM 


Page 45 of 136 


Santa Clara Valley 


Water District 6) 


Condition: G14041 Description: GUADALUPE RIVER - UPRR BRIDGE TO 
W JULIAN ST - RIGHT BANK - EROSION 


Status: ACTIVE 
Location: 301590306 
Parent: G11333 
Inspection 04-20-2021 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: B 
GENERAL \ ERO 
Rating: (4)(D) Possible Failure or Violation of Asset 


Comments: ero of abandoned csj outfall 


D/S Station: 67451 


U/S Station: 67451 Cross Street: us RR 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 04-20-2021 - Looking: UNKNOWN 
: 3 7 % “ o> 7, 
S : : 7 os a “, 
5 ue 


hes 
4 K- in ee ay = 


PICTURE 2: Inspection Date: 04-20-2021 - Looking: UNKNOWN 
a7 New ’ , * <'% =~ 25a 7 Fi . 


~ ~ q «i og 


f7- SF s M. 
Re aiay, Ne AL set. a 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: G14119 Description: GUADALUPE RIVER - W JULIAN ST TO W 
SAINT JOHN ST - LEFT BANK - TREE 


Status: ACTIVE 
Location: 301590307 
Parent: G11332 
Inspection 04-20-2021 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: F 
VEGETATION \ TRE 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: Remove small trees in CORPs clear zone 


D/S Station: 68384 


U/S Station: 68384 Cross Street: West Julian 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


4-20-2021 - Looking: UNKNOWN 


2 


PICTURE 2: Inspection Dat 
WY : x 


e: 04-20-2021 - Lo 
¥\ dias/ ; 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: Gi4216 Description: GUADALUPE RIVER - WOZ WAY TO 
I-280 - RIGHT BANK - BANK LINING - 
EROSION 

Status: ACTIVE 

Location: 301590315 

Parent: G11733 

Inspection 10-06-2020 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: E 

GENERAL \ ERO 
Rating: (3)(C) Minor Defects and Functional 
Comments: Form on ceiling deterioirating 


D/S Station: 73159 


U/S Station: 73159 Cross Street: Woz Way 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-06-2020 - Looking: UNKNOWN 


PICTURE 2: Inspection Date: 10-06-2020 - Looking: UNKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: G14566 Description: GUADALUPE RIVER - TAYLOR ST TO 
COLEMAN AVE - LEFT BANK - EROSION 


Status: ACTIVE 
Location: 301590303 
Parent: G8546 
Inspection 10-19-2020 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: N 
GENERAL \ ERO 
Rating: (4)(D) Possible Failure or Violation of Asset 


Comments: Minor ero under Taylor st, approx 23’ hinge to pillar, and approx 65’ hinge to hinge, ero 
from homeless activity 


D/S Station: 63945 


U/S Station: 64026 Cross Street: 
Quantityi: 85 Qtyi Units : LINEAR FEET 
Quantity2 : Qty2 Units : 


PICTURE 1: 


Inspection Date: 10-19-2020 - Looking: UNKNOWN 
> = “ 


PICTURE 2: Inspection Date: 10-19-2020 - Lookin 


ig: UNKNOWN 


wet 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: G17436 Description: GUADALUPE RIVER - TAYLOR ST TO 
COLEMAN AVE - IN STREAM VEGETATION 


Status: ACTIVE 
Location: 301590303 
Parent: 301590303 
Inspection 10-19-2020 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: 
VEGETATION \ ISV 
Rating: (4)(D) Possible Failure or Violation of Asset 


Comments: Remove trees growing in ccm 2ndary channel and ccm floodplain 


D/S Station: 65354 


U/S Station: 65946 Cross Street: Coleman 
Quantity1 : Qtyi Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-19-2020 - Looking: UNKNOWN 


PICTURE 2: UNKNOWN 


PICTURE 3: Inspection Date: 10-19-2020 - Looking: UNKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: G17437 Description: GUADALUPE RIVER - TAYLOR ST TO 
COLEMAN AVE - LEFT BANK - EROSION 


Status: ACTIVE 
Location: 301590303 
Parent: G8546 
Inspection 10-19-2020 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: N 
GENERAL \ ERO 
Rating: (4)(D) Possible Failure or Violation of Asset 


Comments: sluffing of bank appears to have stabilized 


D/S Station: 64106 


U/S Station: 64160 Cross Street: us Taylor 
Quantity1: 75 Qty1 Units : LINEAR FEET 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-19-2020 - Looking: UNKNOWN 


PICTURE 2: Inspection Date: 10-19-2020 - Looking: UNKNOWN 


PICTURE 3: Inspection Date: 10-19-2020 - Looking: UNKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: Gi7459 Description: GUADALUPE RIVER - W SAN CARLOS ST 
TO WOZ WAY - BED - IN STREAM 
VEGETATION 

Status: ACTIVE 

Location: 301590314 

Parent: G8401 

Inspection 10-22-2020 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: F 

VEGETATION \ ISV 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: Remove saplings and limb up old growth 


D/S Station: 73126 


U/S Station: 73126 Cross Street: Woz Way 
Quantity! : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 2: Inspection Date: 2-2020 - Looking: UNKNOWN 
. ae * ie 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District ( 


Condition: G17479 Description: GUADALUPE RIVER - W SAINT JOHN ST 
TO LOS GATOS CREEK CONFLUENCE - 
LEFT BANK - MISCELLANEOUS 


Status: ACTIVE 
Location: 301590308 
Parent: G11269 
Inspection 10-06-2020 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: B 
GENERAL \ MSC 
Rating: (3)(C) Minor Defects and Functional 
Comments: Minor cracking and minimal ground water seepage 


D/S Station: 68963 


U/S Station: 68963 Cross Street: us St John 
Quantity! : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-06-2020 - Looking: UNKNOWN 
allio i Pe NY UA Wifes 
Wy PE Benn i 


ie 3. | My y 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District ( 


Condition: G17486 Description: GUADALUPE RIVER - COLEMAN AVE TO 
BYPASS 2/3 EXIT STRUCTURE - BED - 
BED LINING - SEDIMENT 


Status: ACTIVE 
Location: 301590304 
Parent: G1i2069 
Inspection 10-06-2020 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: B 
GENERAL \ SED 
Rating: (3)(C) Minor Defects and Functional 
Comments: west cell average 4in deep, 25ft wide, 750ft long 


D/S Station: 66618 


U/S Station: 66710 Cross Street: us Coleman 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-06-2020 - Looking: UNKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: Gi7488 Description: GUADALUPE RIVER - BYPASS 4 
CONFLUENCE TO PARK AVE - BED - 
SEDIMENT 

Status: ACTIVE 

Location: 301590312 

Parent: G8399 

Inspection 05-07-2021 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: B 

GENERAL \ SED 
Rating: (4)(D) Possible Failure or Violation of Asset 


Comments: Not currently at threshold, 


D/S Station: 70912 


U/S Station: 71070 Cross Street: Park 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 05-07-2021 - Looking: UNKNOWN 
W + | 


et 
— va 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: Gi8789 Description: GUADALUPE RIVER - W SAN CARLOS ST 
TO WOZ WAY - BED - TREE 


Status: ACTIVE 
Location: 301590314 
Parent: G8401 
Inspection 04-22-2021 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: E 
VEGETATION \ TRE 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: weeping willow and saplings in clear zone >12, remove/limb up 


D/S Station: 71964 


U/S Station: 71964 Cross Street: W San Carlos 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 04-22-2021 - Looking: UNKNOWN 
-- ee = t £/Li 


——$ lh 


i a Ly 
04-22-2021 - Looking: UNKNOW 
RS i AOU ae 


age Ee 


PICTURE 2: Inspection Date: 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District ( 


Condition: G18794 Description: GUADALUPE RIVER - WOZ WAY TO 
I-280 - RIGHT BANK - BANK LINING - 
CRACKING 

Status: ACTIVE 

Location: 301590315 

Parent: G11733 

Inspection 10-22-2020 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: E 

GENERAL \ CRK 
Rating: (3)(C) Minor Defects and Functional 
Comments: minor cracking on flood wall 


D/S Station: 73537 


U/S Station: 73537 Cross Street: 280 
Quantity! : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 


1: Inspection Date: 10-22-2020 - Looking: UNKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6 


Condition: G18819 Description: GUADALUPE RIVER - COLEMAN AVE TO 


BYPASS 2/3 EXIT STRUCTURE - BED - 
VEGETATION - WOODY 


Status: ACTIVE 
Location: 301590304 
Parent: G8549 
Inspection 04-20-2021 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: B 
VEGETATION \ VGW 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: 


Remove willows, cottonwoods and other woodies from CCM and Gabions 


D/S Station: 66239 


U/S Station: 66550 Cross Street: us Colleman 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 04-20-2021 - Looking: UNKNOWN 


- ' SO es, 
ta e nme \ |: ae ae J 
a. 


tod 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District d 


Condition: 


Status: 
Location: 
Parent: 


Inspection 
Date: 
Category: 
Rating: 


Comments: 


D/S Station: 
U/S Station: 


Quantity1 : 
Quantity2 : 


7/13/21 8:26 AM 


PICTURE 1: Inspection Date: 10-06-2020 - Looking: UNKNOWN 


G20596 Description: GUADALUPE RIVER - COLEMAN AVE TO 
BYPASS 2/3 EXIT STRUCTURE - 
SEDIMENT 

ACTIVE 

301590304 

301590304 

10-06-2020 Inspector: 2827 - Matthew Diez 

CONDITIONS \ Jurisdiction: B 


GENERAL \ SED 
(4)(D) Possible Failure or Violation of Asset 


3” of Sediment and veg accumulation in outlets, check MGs for allowable 


66552 

66552 Cross Street: U/S coleman 
Qty1 Units : 
Qty2 Units : 


aa 


- 
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Santa Clara Valley 


Water District 6) 


Condition: G20599 Description: GUADALUPE RIVER - BYPASS 4 
CONFLUENCE TO PARK AVE - IN STREAM 
VEGETATION 

Status: ACTIVE 

Location: 301590312 

Parent: 301590312 

Inspection 05-07-2021 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: B 

VEGETATION \ ISV 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: Remove vegetation on concrete apron 


D/S Station: 71003 


U/S Station: 71003 Cross Street: U/S San Fernando 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 05-07-2021 - Looking: UNKNOWN 
W + | 


et 
—— ot 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: G20986 Description: GUADALUPE RIVER - UPRR BRIDGE TO 
W JULIAN ST - IN STREAM VEGETATION 


Status: ACTIVE 
Location: 301590306 
Parent: 301590306 
Inspection 10-19-2020 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: E 
VEGETATION \ ISV 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: Limb up old growth and remove saplings 


D/S Station: 68251 


U/S Station: 68251 Cross Street: d/s Julian 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-19-2020 - Looking: UNKNOWN 


+ +43 4: 


PICTURE 2: Inspection Date: 10-19-2020 - Looking: UNKNOWN 


‘& 6s 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: G21020 Description: GUADALUPE RIVER - W SAN CARLOS ST 
TO WOZ WAY - LEFT BANK - EROSION 


Status: ACTIVE 
Location: 301590314 
Parent: G11379 
Inspection 10-22-2020 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: E 
GENERAL \ ERO 
Rating: (4)(D) Possible Failure or Violation of Asset 


Comments: erosion us and ds ped bridge. geotextile showing 


D/S Station: 72251 


U/S Station: 72251 Cross Street: u/s san carlos 
Quantity1 : 150 Qty1 Units : LINEAR FEET 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-22-2020 - Looking: UNKNOWN 


a » s . ht i mo? ene. 


PICTURE 2: Inspection Date: 10-22-2020 - Looking: UNKNOWN 
~~ 


PICTURE 3: Inspection Date: 10- 


7/13/21 8:26 AM 


Page 62 of 136 


Santa Clara Valley 


Water District ( 


Condition: G21026 Description: GUADALUPE RIVER - W SANTA CLARA 
ST TO W SAN FERNANDO ST - BED - 
VEGETATION - WOODY 


Status: ACTIVE 
Location: 301590310 
Parent: G8398 
Inspection 10-22-2020 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: E 
VEGETATION \ VGW 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: willows and cottonwoods growing in CCM and gabions 


D/S Station: 69815 


U/S Station: 70081 Cross Street: u/s santa clara 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-22-2020 - Looking: UNKNOWN 
male. ANE NY a 


— 


7/13/21 8:26 AM 


Page 63 of 136 


Santa Clara Valley 


Water District (S 


Condition: G21615 Description: GUADALUPE RIVER - TAYLOR ST TO 
COLEMAN AVE - LEFT BANK - LARGE 
WOODY DEBRIS 


Status: ACTIVE 
Location: 301590303 
Parent: G8546 
Inspection 04-20-2021 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: B 
DEBRIS \ LWD 
Rating: (2)(B) Good or Normal Service 
Comments: Crews removed/repositioned LWD 


D/S Station: 66014 


U/S Station: 66014 Cross Street: ds Coleman 

Quantity1 : Qty1 Units : 

Quantity2 : Qty2 Units : 

PICTURE 1: Inspection Date: 04-20-2021 - Looking: UNKNOWN 

a es PA SR al gS alll hie, a 
2 DP a A ¥ - ae : cae | op ae 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6 


Condition: 


Status: 
Location: 
Parent: 
Inspection 
Date: 
Category: 


Rating: 
Comments: 


D/S Station: 
U/S Station: 
Quantity! : 
Quantity2 : 


PICTURE 1: Inspection Date: 04-22-2021 - Looking: UNKNOWN 


7/13/21 8:26 AM 


G21653 Description: GUADALUPE RIVER - LOS GATOS CREEK 
CONFLUENCE TO W SANTA CLARA ST - 
BED - LARGE WOODY DEBRIS 


ACTIVE 

301590309 

G11262 

04-22-2021 Inspector: 2827 - Matthew Diez 
CONDITIONS \ Jurisdiction: B 


DEBRIS \ LWD 
(3)(C) Minor Defects and Functional 


LWD parallel to channel at toe 


69169 

69169 Cross Street: d/s Santa Clara 
Qty1 Units : 
Qty2 Units : 


foe 
le ee * 
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Santa Clara Valley 


Water District 6) 


Condition: G21655 Description: GUADALUPE RIVER - LOS GATOS CREEK 
CONFLUENCE TO W SANTA CLARA ST - 
LEFT BANK - EROSION 


Status: ACTIVE 
Location: 301590309 
Parent: G8324 
Inspection 04-22-2021 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: E 
GENERAL \ ERO 
Rating: (3)(C) Minor Defects and Functional 
Comments: Minor bank erosion, stable veg growth, DS section shows fresh ero 


D/S Station: 69084 


U/S Station: 69346 Cross Street: d/s Santa Clara 
Quantity1 : Qtyi Units : 
Quantity2 : Qty2 Units : 


= 3 “ 


PICTURE 2: Inspection Date: 04-22-2021 - Looking: UNKNOWN 


7/13/21 8:26 AM 
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Santa Claa Valley 


Water “oO 


Condition: G21699 Description: GUADALUPE RIVER - PARK AVE TO W 
SAN CARLOS ST - BED - EROSION 


Status: ACTIVE 
Location: 301590313 
Parent: G8400 
Inspection 10-22-2020 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: € 
GENERAL \ ERO 
Rating: (3)(C) Minor Defects and Functional 


Comments: Consider grouting Ccm separating under park and refilling Gabions missing rock 


D/S Station: = 71202 


U/S Station: 71202 Cross Street: under Park 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-22-2020 - Looking: UNKNOWN 


m, 


PICTURE 4: Inspection Date: 10-22-2020 - Looking: UNKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6 


Condition: G21709 Description: GUADALUPE RIVER - W SANTA CLARA 
ST TO W SAN FERNANDO ST - BED - 
SEDIMENT 

Status: ACTIVE 

Location: 301590310 

Parent: G8398 

Inspection 10-22-2020 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: E 

GENERAL \ SED 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: 


Refer sediment accumulation to AMT group 


D/S Station: 69823 
U/S Station: 70220 
Quantity! : 
Quantity2 : 


Cross Street: 
Qty1 Units : 
Qty2 Units : 


u/s santa Clara 


PICTURE 1: In 
Set 


spection Date: 10-22-2020 - Looking: UNKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District ( 


ST TO W SAN FERNANDO ST - BED - 


Condition: G21711 Description: GUADALUPE RIVER - W SANTA CLARA 
SEDIMENT 

Status: ACTIVE 

Location: 301590310 

Parent: G8398 

Inspection 10-22-2020 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: E 

GENERAL \ SED 

Rating: (4)(D) Possible Failure or Violation of Asset 

Comments: sed sidecast from AMT channel clearing, remove 

D/S Station: 70324 

U/S Station: 70368 Cross Street: under hwy 87 

Quantity1l : 20 Qty1 Units : CUBIC YD 


Quantity2 : Qty2 Units : 


Ic 


HAKKDC 


P 


TURE 1: Inspection Date: 10-22-2020 - Looking: UNKNOWN 


ae 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: G22128 Description: GUADALUPE RIVER - BYPASS 2/3 EXIT 
STRUCTURE TO UPRR BRIDGE - LEFT 
BANK - IN STREAM VEGETATION 


Status: ACTIVE 

Location: 301590305 

Parent: G11439 

Inspection 10-19-2020 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: B 
VEGETATION \ ISV 

Rating: (4)(D) Possible Failure or Violation of Asset 

Comments: remove willow & cottonwood trees <12 both d/s & u/s railroad trestle for CORPs clear 
zone 


D/S Station: 67184 


U/S Station: 67372 Cross Street: u/s coleman 
Quantity1 : Qtyi Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-19-2020 - Looking: UNKNOWN 


_— am 


I 
PICTURE 2: Inspection Date: 10-19-2020 - Looking: UNKNOWN 


PICTURE 3: Inspection Date: 10-19-2020 - Looking: UNKNOWN 
ue = Une 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: G22131 Description: GUADALUPE RIVER - W SAINT JOHN ST 
TO LOS GATOS CREEK CONFLUENCE - 
BED - IN STREAM VEGETATION 


Status: ACTIVE 
Location: 301590308 
Parent: G11436 
Inspection 10-19-2020 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: F 
VEGETATION \ ISV 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: Remove saplings in and along concrete and limb up leaning willow 


D/S Station: 68965 


U/S Station: 69169 Cross Street: us st john 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-19-2020 - Looking: UNKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District ( 


Condition: 


Status: 
Location: 
Parent: 


Inspection 
Date: 


Category: 


Rating: 


Comments: 


D/S Station: 
U/S Station: 
Quantity! : 
Quantity2 : 


7/13/21 8:26 AM 


G22134 Description: GUADALUPE RIVER - WOZ WAY TO 
I-280 - BED - IN STREAM VEGETATION 

ACTIVE 

301590315 

G8423 

10-22-2020 Inspector: 2827 - Matthew Diez 

CONDITIONS \ Jurisdiction: E 


VEGETATION \ ISV 
(4)(D) Possible Failure or Violation of Asset 


veg <6 growing in gabions and ccm. Hwy 280 to Grant 


73527 

74195 Cross Street: d/s 280 
Qty1 Units : 
Qty2 Units : 


PICTURE 1: Inspection Date: 10-22-2020 - Looking: UNKNOWN 
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Santa Clara Valley 


Water District 6) 


Condition: G24360 Description: GUADALUPE RIVER - HEDDING ST TO 
TAYLOR ST - BED - IN STREAM 
VEGETATION 

Status: ACTIVE 

Location: 301590302 

Parent: G8380 

Inspection 10-19-2020 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: D 

VEGETATION \ ISV 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: Remove trees <12” in CORPs clear zone and in gabion mattress 


D/S Station: 62080 


U/S Station: 62080 Cross Street: 
Quantity! : Qty1 Units : 
Quantity2 : Qty2 Units : 


NOWN 


PICTURE 1: Inspection Date: 10-19-2020 - Looking: UNK 


PICTURE 2: Inspection Date: 10-19-2020 - Looking: UNKNOWN 


PICTURE 3: Inspection Date: 10 


y 
—_—_ 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District ( 


Condition: 


Status: 
Location: 
Parent: 


Inspection 
Date: 
Category: 


Rating: 


Comments: 


D/S Station: 
U/S Station: 


Quantity! : 
Quantity2 : 


7/13/21 8:26 AM 


PICTURE 1: Inspectio 


G24367 Description: GUADALUPE RIVER - HEDDING ST TO 
TAYLOR ST - BED - MISCELLANEOUS 

ACTIVE 

301590302 

G8380 

10-19-2020 Inspector: 2827 - Matthew Diez 

CONDITIONS \ Jurisdiction: E 


GENERAL \ MSC 
(3)(C) Minor Defects and Functional 


Rock added, some wash has occurred since rock added 


63531 

63531 Cross Street: 
Qty1 Units : 
Qty2 Units : 


n Date: 10-19-2020 - Loo 


= F 


king: UNKNOW 
+" ¢ i ‘ ‘ . . -s Se x" 


~ 


, 
ad 
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Santa Clara Valley 


Water District ( 


Condition: G24374 Description: GUADALUPE RIVER - TAYLOR ST TO 
COLEMAN AVE - LEFT BANK - IN 
STREAM VEGETATION 


Status: ACTIVE 
Location: 301590303 
Parent: G8546 
Inspection 10-19-2020 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: E 
VEGETATION \ ISV 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: Remove trees for CORPs clear zone 


D/S Station: 64047 


U/S Station: 64047 Cross Street: 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-19-2020 - Looking: UNKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6 


Condition: G24430 Description: GUADALUPE RIVER - W JULIAN ST TO W 
SAINT JOHN ST - LEFT BANK - EROSION 


Status: ACTIVE 
Location: 301590307 
Parent: G11332 
Inspection 10-19-2020 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: F 
GENERAL \ ERO 
Rating: (3)(C) Minor Defects and Functional 
Comments: minor erosion. seems stable, left bank 


D/S Station: 68403 


U/S Station: 68403 Cross Street: 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: G24431 Description: GUADALUPE RIVER - W JULIAN ST TO W 
SAINT JOHN ST - BED - LARGE WOODY 
DEBRIS 

Status: ACTIVE 

Location: 301590307 

Parent: G11265 

Inspection 04-20-2021 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: B 

DEBRIS \ LWD 
Rating: (2)(B) Good or Normal Service 


Comments: LWD not found during inspections 


D/S Station: 68775 


U/S Station: 68775 Cross Street: 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 04-20-2021 - Looking: UNKNOWN 


ey sth , see 
M23 Oe A'S 


PEWS Oe, 


PICTURE 2: Inspection Date: 04-20-2021 - Looking: UNKNOWN 


7/13/21 8:26 AM 


Page 77 of 136 


Santa Clara Valley 


Water District : 


Condition: G24433 Description: | GUADALUPE RIVER - LOS GATOS CREEK 
CONFLUENCE TO W SANTA CLARA ST - 
LEFT BANK - BANK LINING - 


MISCELLANEOUS 
Status: ACTIVE 
Location: 301590309 
Parent: G1i1635 
Inspection 10-19-2020 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: F 
GENERAL \ MSC 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: Remove treated stump and grout damaged ccm 
D/S Station: 69598 
U/S Station: 69598 Cross Street: 
Quantity1 : 60 Qty1 Units : SQUARE FEET 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-19-2020 - Looking: UNKNOWN 


HHI 


Ul 


~ ; ~ D OF 55) ¥ ‘ —_ £ ’ . 
PICTURE 2: Inspection Date: 10-19-2020 - Looking: UNKNOWN 
es bi) 1) 4 . ; ‘ L 


7/13/21 8:26 AM 


Page 78 of 136 


Santa Clara Valley 


Water District ( 


Condition: G24437 


Description: | GUADALUPE RIVER - W SANTA CLARA 
ST TO W SAN FERNANDO ST - BED - 


CRACKING 

Status: ACTIVE 
Location: 301590310 
Parent: G8398 
Inspection 10-22-2020 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: E 

GENERAL \ CRK 
Rating: (3)(C) Minor Defects and Functional 
Comments: Small spall at base of pilar 
D/S Station: 70336 
U/S Station: 70336 Cross Street: 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 
PICTURE 1: Inspection Date: 10-22-2020 - Looking: UNKNOWN 
4 tht | : Fr 


Veoraranennta 
a ee emt Ane tn 
SS 
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Santa Clara Valley 


Water District ( 


Condition: 


Status: 
Location: 
Parent: 


Inspection 
Date: 


Category: 
Rating: 
Comments: 


D/S Station: 
U/S Station: 
Quantity! : 
Quantity2 : 


7/13/21 8:26 AM 


PICTURE 1: Inspection Date: 10-22-2020 - Looking: UNKNOWN 


G24438 Description: GUADALUPE RIVER - PARK AVE TO W 
SAN CARLOS ST - LEFT BANK - 
MISCELLANEOUS 

ACTIVE 

301590313 

G8463 

10-22-2020 Inspector: 2827 - Matthew Diez 

CONDITIONS \ Jurisdiction: C 


GENERAL \ MSC 
(4)(D) Possible Failure or Violation of Asset 


Panels missing from outfall under Park Ave. 


71302 

71302 Cross Street: 
Qty1 Units : 
Qty2 Units : 


——y 
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Santa Clara Valley 


Water District 6) 


Condition: G24439 Description: GUADALUPE RIVER - W SAN CARLOS ST 
TO WOZ WAY - BED - IN STREAM 
VEGETATION 

Status: ACTIVE 

Location: 301590314 

Parent: G8401 

Inspection 10-22-2020 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: E 

VEGETATION \ ISV 
Rating: (4)(D) Possible Failure or Violation of Asset 


Comments: Remove saplings and trees <12” on both banks for CORPs clear zone 


D/S Station: 71848 


U/S Station: 71848 Cross Street: 
Quantity! : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-22-2020 - Looking: UNKN 
+ . ) ° a : 4 


st ite ee a 


OWN 


7/13/21 8:26 AM 
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Santa Claa Valley 


Water District 6) 


Condition: G24449 Description: GUADALUPE RIVER - PARK AVE TO W 
SAN CARLOS ST - LEFT BANK - EROSION 


Status: ACTIVE 
Location: 301590313 
Parent: G8463 
Inspection 10-22-2020 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: E 
GENERAL \ ERO 
Rating: (3)(C) Minor Defects and Functional 


Comments: Sporadic undercutting on East bank 


D/S Station: 71289 


U/S Station: 71834 Cross Street: 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-22-2020 - Looking: UNKNOWN 


*< 2 > 


PICTURE 2: Inspection Da 
i = 


te: 10-22-2020 - Looking: UNKNOWN 


3: Inspection Date: 10-22-2020 - Looking: UNKNOWN 
7 a : ae 8a 4 
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Santa Clara Valley 


Water District d 


Condition: G24451 Description: GUADALUPE RIVER - BYPASS 2/3 EXIT 
STRUCTURE TO UPRR BRIDGE - LEFT 
BANK - EROSION 


Status: ACTIVE 
Location: 301590305 
Parent: G11439 
Inspection 04-20-2021 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: B 
GENERAL \ ERO 
Rating: (3)(C) Minor Defects and Functional 
Comments: Bowl out ero happening on 2nd trestle from East bank 


D/S Station: 67223 


U/S Station: 67283 Cross Street: 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 


1: Inspection Date: 04-20-2021 - Looking: UNKNOWN 
af —— EES = 


== 
— i 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: G25326 Description: GUADALUPE RIVER - W JULIAN ST TO W 
SAINT JOHN ST - BED - IN STREAM 
VEGETATION 

Status: ACTIVE 

Location: 301590307 

Parent: G11265 

Inspection 10-19-2020 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: B 

VEGETATION \ ISV 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: Limb up and thin out old growth to reduce debris catching, remove new growth in area 


for CORPs clear zone 


D/S Station: 68824 


U/S Station: 68824 Cross Street: ds St. John 
Quantity1 : Qtyi Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-19-2020 - Looking: UNK' 


NOWN 


Yor 


PICTURE 2: Inspection Date: 


10-19-2020 


- Looking: UNKNOWN 


4 
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Santa Clara Valley 


Water District 6) 


Condition: G26252 Description: GUADALUPE RIVER - TAYLOR ST TO 
COLEMAN AVE - BED - IN STREAM 
VEGETATION 

Status: ACTIVE 

Location: 301590303 

Parent: G8381 

Inspection 04-20-2021 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: B 

VEGETATION \ ISV 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: woodies <6" growing in ccm, both banks 


D/S Station: 65856 


U/S Station: 65856 Cross Street: ds coleman ave 
Quantity! : Qtyi Units : 
Quantity2 : Qty2 Units : 


ectio! 


PICTURE 1: Insp n Date: 04-20-2021 - Looking: UNKNOWN 


PICTURE 2: Inspection Date: 04-20-2021 - Looking: UNKNOWN 


PICTURE 3: Inspection Date: 04-20-2021 - Lookin NKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District ( 


Condition: G26654 Description: GUADALUPE RIVER - W SANTA CLARA 
ST TO W SAN FERNANDO ST - LEFT 
BANK - SEDIMENT 


Status: ACTIVE 
Location: 301590310 
Parent: G11378 
Inspection 10-22-2020 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: E 
GENERAL \ SED 
Rating: (2)(B) Good or Normal Service 
Comments: Sediment has been remove, outfall operational 


D/S Station: 70140 


U/S Station: 70140 Cross Street: 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


10-22-2020 - Looking: UNKNOWN 
: ey 


\ 
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Santa Clara Valley 


Water District 6) 


Condition: G27198 Description: GUADALUPE RIVER - W SANTA CLARA 
ST TO W SAN FERNANDO ST - RIGHT 
BANK - BANK LINING - MISCELLANEOUS 


Status: ACTIVE 
Location: 301590310 
Parent: G11732 
Inspection 04-22-2021 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: E 
GENERAL \ MSC 
Rating: (2)(B) Good or Normal Service 
Comments: Cover on 


D/S Station: | 70079 


U/S Station: 70079 Cross Street: ds san fwrnando st 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 04-22-2021 - Looking: UNKNOWN 


A UAWUAU HNN i ti | 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: G28122 Description: GUADALUPE RIVER - HEDDING ST TO 
TAYLOR ST - RIGHT BANK - EROSION 


Status: ACTIVE 
Location: 301590302 
Parent: G8543 
Inspection 10-19-2020 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: E 
GENERAL \ ERO 
Rating: (3)(C) Minor Defects and Functional 


Comments: erosion from storms, fill with bank run material, 100If x 2ft d x 4ft w, refer to city for 
repair 


D/S Station: 63435 


U/S Station: 63435 Cross Street: ds taylor st 
Quantity! : Qty1 Units : 

Quantity2 : Qty2 Units : 

PICTURE 1: Inspection Date: 10-19-2020 - Looking: UNKNOWN 


é 


ICTUR 


P 


E 2: Inspection Date: 10-19-202 


‘ ie 


0 - Looking: UNKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District ( 


Condition: 


Status: 
Location: 
Parent: 


Inspection 
Date: 


Category: 
Rating: 


Comments: 


D/S Station: 
U/S Station: 
Quantity! : 
Quantity2 : 


PICTURE 


7/13/21 8:26 AM 


G28134 Description: 
ACTIVE 

301590306 

G8383 

10-19-2020 Inspector: 
CONDITIONS \ Jurisdiction: 


DEBRIS \ LWD 


GUADALUPE RIVER - UPRR BRIDGE TO 


W JULIAN ST - BED - LARGE WOODY 
DEBRIS 


2827 - Matthew Diez 


5) 


(3)(C) Minor Defects and Functional 


fallen tree across channel approx 30" dbh, no debris accumulation, no access due to 


homeless encampments 


67445 

67445 Cross Street: 
Qty1 Units : 
Qty2 Units : 


ds autumn pkwy 


ing: UNKNOWN 


Sa 
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Santa Clara Valley 


Water District 6 


Condition: G28136 Description: GUADALUPE RIVER - WOZ WAY TO 
I-280 - RIGHT BANK - SEDIMENT 


Status: ACTIVE 
Location: 301590315 
Parent: G11372 
Inspection 10-22-2020 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: E 
GENERAL \ SED 
Rating: (3)(C) Minor Defects and Functional 
Comments: monitor sediment bar forming 


D/S Station: 73466 


U/S Station: 73466 Cross Street: ds hwy 280 
Quantity! : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-22-2020 - Looking: UNKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: G28579 Description: GUADALUPE RIVER - HEDDING ST TO 
TAYLOR ST - RIGHT BANK - OUTFALL - 
TYPICAL 

Status: ACTIVE 

Location: 301590302 

Parent: G12649 

Inspection 04-20-2021 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: E 

GENERAL \ TYP 
Rating: (2)(B) Good or Normal Service 
Comments: 


D/S Station: 62211 


U/S Station: 62211 Cross Street: us hedding 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 04-20-2021 - Looking: UNKNOWN 


eet = ~ > exe * 


UNKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: 


Status: 
Location: 
Parent: 
Inspection 
Date: 
Category: 


Rating: 


Comments: 


D/S Station: 
U/S Station: 
Quantity1 : 
Quantity2 : 


G28591 Description: GUADALUPE RIVER - TAYLOR ST TO 
COLEMAN AVE - RIGHT BANK - 
HOMELESS ENCAMPMENT 


ACTIVE 

301590303 

G8348 

04-20-2021 Inspector: 2827 - Matthew Diez 
CONDITIONS \ Jurisdiction: Cc 


DEBRIS \ HLE 
(4)(D) Possible Failure or Violation of Asset 


Multiple homeless encampments carving into right bank and obstructing inspections and 
outfalls 


63986 

63986 Cross Street: us Taylor 
Qty1 Units : 
Qty2 Units : 


PICTURE 1: 


7/13/21 8:26 AM 


Inspection Date: 04-20-2021 - Look 
eo Teer 


PICTURE 3: Inspection Date: 04-20-2021 - Looking: UNKNOWN 


ing: UNKNOWN 


ax A Ney A ed - ‘ Ne 
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Santa Clara Valley 


Water District ( 


Condition: G28596 Description: GUADALUPE RIVER - TAYLOR ST TO 
COLEMAN AVE - LEFT BANK - 
MISCELLANEOUS 

Status: ACTIVE 

Location: 301590303 

Parent: G8546 

Inspection 10-19-2020 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: N 

GENERAL \ MSC 
Rating: (2)(B) Good or Normal Service 
Comments: Outfall flapgate repaired 


D/S Station: 64940 


U/S Station: 64940 Cross Street: us taylor 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-19-2020 - Looking: UNKNOWN 
Se SES aye = Ul Y 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District ( 


Condition: G28598 Description: GUADALUPE RIVER - HEDDING ST TO 
TAYLOR ST - EROSION 


Status: ACTIVE 
Location: 301590302 
Parent: 301590302 
Inspection 10-19-2020 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: C 
GENERAL \ ERO 
Rating: (3)(C) Minor Defects and Functional 
Comments: ero on left bnk of 2ndary 


D/S Station: 62005 


U/S Station: 62084 Cross Street: @ hedding 
Quantity! : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-19-2020 - Looking: UNKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District d 


Condition: G28627 Description: GUADALUPE RIVER - COLEMAN AVE TO 
BYPASS 2/3 EXIT STRUCTURE - TRASH 
AND DEBRIS 

Status: ACTIVE 

Location: 301590304 

Parent: 301590304 

Inspection 04-20-2021 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: B 

DEBRIS \ TRS 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: Remove scattered trash from floodplain 


D/S Station: 66400 


U/S Station: 66400 Cross Street: us coleman 
Quantityl : 5 Qty1 Units : CUBIC YD 
Quantity2 : Qty2 Units : 


WN 


PICTURE 1: Inspect 


ion Date: 04-20- 


— 


2021 - Looking: UNKNO 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: G28630 Description: GUADALUPE RIVER - W SAINT JOHN ST 
TO LOS GATOS CREEK CONFLUENCE - 
LEFT BANK - TRASH AND DEBRIS 


Status: ACTIVE 
Location: 301590308 
Parent: G11269 
Inspection 10-06-2020 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: B 
DEBRIS \ TRS 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: Remove misc trash in bypass inlet. 


D/S Station: 69013 


U/S Station: 69013 Cross Street: us john st 
Quantityl : 3 Qty1 Units : CUBIC YD 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-06-2020 - Looking: UNKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: 


Status: 
Location: 
Parent: 
Inspection 
Date: 
Category: 


Rating: 
Comments: 


D/S Station: 
U/S Station: 
Quantity! : 
Quantity2 : 


G28631 Description: | GUADALUPE RIVER - W SANTA CLARA 
ST TO W SAN FERNANDO ST - LEFT 
BANK - MISCELLANEOUS 


ACTIVE 

301590310 

G11378 

10-22-2020 Inspector: 2827 - Matthew Diez 
CONDITIONS \ Jurisdiction: N 


GENERAL \ MSC 
(3)(C) Minor Defects and Functional 


bridge concrete spawling, reach out to SJC 


69760 

69760 Cross Street: under santa clara st 
Qty1 Units : 
Qty2 Units : 


PICTU 


RE 1: 


Inspection Date: 10-22-2020 - Looking: UNKNOWN 


Fs 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: G28632 Description: GUADALUPE RIVER - PARK AVE TO W 
SAN CARLOS ST - LEFT BANK - 
HOMELESS ENCAMPMENT 


Status: ACTIVE 
Location: 301590313 
Parent: G8463 
Inspection 04-22-2021 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: E 
DEBRIS \ HLE 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: Homeless encampments extended on East bank 


D/S Station: 71319 


U/S Station: 71319 Cross Street: under park st 
Quantity! : Qtyi Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 04-22-2021 - Looking: UNKNOWN 


Ca 728 


PICTURE 2: Inspection Date: 04-22-2021 - Looking: UNKNOWN 


> 


ion Date: 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District ( 


Condition: G28634 Description: GUADALUPE RIVER - W SAN CARLOS ST 
TO WOZ WAY - LARGE WOODY DEBRIS 


Status: ACTIVE 
Location: 301590314 
Parent: 301590314 
Inspection 04-22-2021 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: E 
DEBRIS \ LWD 
Rating: (3)(C) Minor Defects and Functional 
Comments: LWD parallel to channel 


D/S Station: 72262 


U/S Station: 72262 Cross Street: us san carlos 
Quantity! : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 04-22-2021 - Looki 


ng: UNKNOWN 


ei ie 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District ( 


Condition: G28635 Description: GUADALUPE RIVER - WOZ WAY TO 
I-280 - BED - TRASH AND DEBRIS 


Status: ACTIVE 
Location: 301590315 
Parent: G8423 
Inspection 04-22-2021 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: B 
DEBRIS \ TRS 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: Remove tv and tire and misc trash from channel 


D/S Station: 73332 


U/S Station: 73332 Cross Street: us woz 
Quantity1 : 3 Qty1 Units : CUBIC YD 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 04-22-2021 - Looking: UNKNOWN 


~ Sy 


7/13/21 8:26 AM 


Page 100 of 136 


Santa Clara Valley 


Water District 6) 


Condition: 


Status: 
Location: 
Parent: 
Inspection 
Date: 
Category: 


Rating: 
Comments: 


D/S Station: 
U/S Station: 
Quantity1 : 
Quantity2 : 


G29980 Description: | GUADALUPE RIVER - TAYLOR ST TO 
COLEMAN AVE - RIGHT BANK - TRASH 
AND DEBRIS 

ACTIVE 

301590303 

G8348 

04-20-2021 Inspector: 2827 - Matthew Diez 

CONDITIONS \ Jurisdiction: B 


DEBRIS \ TRS 
(4)(D) Possible Failure or Violation of Asset 


Remove woody debris bridge and trash between secondary and main channel 


65865 
65865 Cross Street: Ds Coleman 
10 Qty1 Units : CUBIC YD 


Qty2 Units : 


PICTURE 1 


~ 


- 
F 


; apt 


7/13/21 8:26 AM 


: Inspection Date: 04-20-2021 - Looking: UNKNOWN 
- = as <2 "ie eas 


PICTURE 2: Inspecti 
Ae, Vil) A | a 


J 2% Sa A 


on Date: 04-20-2021 - Looking: UNKNOWN 
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Sante Claro Valley 


Water District 6) 


Condition: G29983 Description: | GUADALUPE RIVER - BYPASS 2/3 EXIT 
STRUCTURE TO UPRR BRIDGE - 
HOMELESS ENCAMPMENT 


Status: ACTIVE 
Location: 301590305 
Parent: 301590305 
Inspection 04-20-2021 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: B 
DEBRIS \ HLE 
Rating: (4)(D) Possible Failure or Violation of Asset 


Comments: Near continuous illegal encampments throughout reach, Limited ero condition inspections 


D/S Station: 66318 


U/S Station: 68188 Cross Street: Coleman to Julian 
Quantity! : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 04-20-2021 - Looking: UNKNOWN 


PICTURE 2: Inspection Date: 04-20-2021 - Lookin 
' : . ; 


PICTURE 4: Inspection Date: 04-20-2021 - Lookin 


oe 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: G29984 Description: | GUADALUPE RIVER - TAYLOR ST TO 
COLEMAN AVE - HOMELESS 
ENCAMPMENT 

Status: ACTIVE 

Location: 301590303 

Parent: 301590303 

Inspection 10-19-2020 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: B 

DEBRIS \ HLE 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: Homeless along trails, channel and floodplain 


D/S Station: 64165 


U/S Station: 66059 Cross Street: Taylor to Coleman 
Quantity! : Qtyi Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-19-2020 - Looking: UNKNOWN 


PICTURE 2: Inspection Date: 10-19-2020 - Looking: UNKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: G29987 Description: GUADALUPE RIVER - HEDDING ST TO 
TAYLOR ST - LEVEE RIGHT - HOMELESS 
ENCAMPMENT 

Status: ACTIVE 

Location: 301590302 

Parent: G11440 

Inspection 04-13-2021 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: B 

DEBRIS \ HLE 
Rating: (4)(D) Possible Failure or Violation of Asset 


Comments: Continuous homeless encampments in entire reach, difficult to inspect levee 


D/S Station: 62096 


U/S Station: 63745 Cross Street: Hedding to Coleman 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 04-13-2021 - Looking: UNKNOWN 


PICTURE 2: Inspection Date: 04-13-2021 - Looking: UNKNOWN 


PICTURE 4: Inspection Date: 04-13-2021 - Looking: UNKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District d 


Condition: G29991 Description: GUADALUPE RIVER - WOZ WAY TO 
I-280 - BED - TRASH AND DEBRIS 


Status: ACTIVE 
Location: 301590315 
Parent: G8423 
Inspection 10-22-2020 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: B 
DEBRIS \ TRS 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: Remove inorganic trash 


D/S Station: 73224 


U/S Station: 73224 Cross Street: Under woz way 
Quantity1 : 10 Qty1 Units : CUBIC YD 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-22-2020 - Looking: UNKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: 


Status: 
Location: 
Parent: 
Inspection 
Date: 
Category: 


Rating: 
Comments: 


D/S Station: 
U/S Station: 
Quantity1 : 
Quantity2 : 


G29993 Description: | GUADALUPE RIVER - LOS GATOS CREEK 
CONFLUENCE TO W SANTA CLARA ST - 
BED - TRASH AND DEBRIS 


ACTIVE 

301590309 

G11262 

04-22-2021 Inspector: 2827 - Matthew Diez 
CONDITIONS \ Jurisdiction: B 


DEBRIS \ TRS 
(4)(D) Possible Failure or Violation of Asset 


Remove metal box and mattress from inlet and apron 


69666 
69666 Cross Street: Ds Santa Clara 
3 Qty1 Units : CUBIC YD 


Qty2 Units : 


7/13/21 8:26 AM 


PICTURE 1: Inspection Date: 04-22-2021 - Looking: UNKNOWN 


PICTURE 2: Inspection Date: 04-22-2021 - Looking: UNKNOWN 
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Santa Clara Valley 


Water District ( 


Condition: G29996 Description: GUADALUPE RIVER - W SAN CARLOS ST 
TO WOZ WAY - BED - LARGE WOODY 
DEBRIS 

Status: ACTIVE 

Location: 301590314 

Parent: G8401 

Inspection 04-22-2021 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: E 

DEBRIS \ LWD 
Rating: (3)(C) Minor Defects and Functional 
Comments: LWD parallel to channel 


D/S Station: 71992 


U/S Station: 71992 Cross Street: Us San Carlos 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 04-22-2021 - Lo 


, a4 


oking: UNKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District ( 


Condition: 


Status: 
Location: 
Parent: 


Inspection 
Date: 


Category: 
Rating: 


Comments: 


D/S Station: 
U/S Station: 
Quantity! : 
Quantity2 : 


a 


7/13/21 8:26 AM 


PICTURE 1: Inspection Date: 04-22-2021 - 


G29999 Description: GUADALUPE RIVER - W SANTA CLARA 
ST TO W SAN FERNANDO ST - 
HOMELESS ENCAMPMENT 


ACTIVE 

301590310 

301590310 

04-22-2021 Inspector: 2827 - Matthew Diez 
CONDITIONS \ Jurisdiction: E 


DEBRIS \ HLE 
(4)(D) Possible Failure or Violation of Asset 


Homeless encampments in reach 


69816 

71181 Cross Street: Santa Clara to San Fernando 
Qty1 Units : 
Qty2 Units : 


Looking: UNKNOWN 
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Santa Clara Valley 
Water District 


Condition: G30000 Description: GUADALUPE RIVER - W SAINT JOHN ST 


TO LOS GATOS CREEK CONFLUENCE - 
HOMELESS ENCAMPMENT 


Status: ACTIVE 
Location: 301590308 
Parent: 301590308 
Inspection 04-22-2021 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: B 
DEBRIS \ HLE 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: Homeless in reach and along trail 


D/S Station: 68943 


U/S Station: 69673 Cross Street: John to Santa Clara 
Quantity! : Qty1 Units : 
Quantity2 : Qty2 Units : 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6 


Condition: G30002 Description: GUADALUPE RIVER - W JULIAN ST TO W 
SAINT JOHN ST - RIGHT BANK - 
HOMELESS ENCAMPMENT 

Status: ACTIVE 

Location: 301590307 

Parent: G8351 

Inspection 04-20-2021 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: B 

DEBRIS \ HLE 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: 


Homeless encampments on West Bank 


D/S Station: 68400 
U/S Station: 68869 
Quantity! : 
Quantity2 : 


Cross Street: 
Qty1 Units : 
Qty2 Units : 


Julian to John st 


PICTURE 1: Inspection Date: 04-20-2021 - Looking: UNKNOWN 


bh 


7/13/21 8:26 AM 
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Santa Claca Valley 


Water “oO 


Condition: G30004 Description: GUADALUPE RIVER - W SAN CARLOS ST 
TO WOZ WAY - HOMELESS ENCAMPMENT 


Status: ACTIVE 
Location: 301590314 
Parent: 301590314 
Inspection 04-22-2021 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: B 
DEBRIS \ HLE 
Rating: (4)(D) Possible Failure or Violation of Asset 


Comments: Continuous homeless encampments in reach, both banks 


D/S Station: 71964 


U/S Station: 73084 Cross Street: San Carlos to Woz 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 04-22-2021 - Looking: UNKNOWN 
a * * m oe 


i. . ¥ I< 


PICTURE 2: Inspection Date: 04-22-2021 - Looking: UNKNOWN 


: Inspection Date: 04-22-2021 - Looking: UNKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: G30192 Description: GUADALUPE RIVER - WOZ WAY TO 
I-280 - RIGHT BANK - TRASH AND 
DEBRIS 

Status: ACTIVE 

Location: 301590315 

Parent: G11372 

Inspection 05-07-2021 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: B 

DEBRIS \ TRS 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: Remove trash from inlet 


D/S Station: 73604 


U/S Station: 73604 Cross Street: Us Woz 
Quantity1 : 10 Qty1 Units : CUBIC YD 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 05-07-2021 - Looking: UNKN 


> 


OWN 


LIN) 


its 


PICTURE 2: Inspection Date: 05-07-2021 - L UNKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: G30871 Description: GUADALUPE RIVER - LOS GATOS CREEK 
CONFLUENCE TO W SANTA CLARA ST - 
LEFT BANK - TRASH AND DEBRIS 


Status: ACTIVE 
Location: 301590309 
Parent: G8324 
Inspection 10-06-2020 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: B 
DEBRIS \ TRS 
Rating: (4)(D) Possible Failure or Violation of Asset 


Comments: Remove Inorganic trash sweep at bypass inlet 


D/S Station: 69431 


U/S Station: 69431 Cross Street: Ds Santa Clara 
Quantityl : 5 Qty1 Units : CUBIC YD 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-06-2020 - Looking: UNKNOWN 
P a 


¥ 


an 


PICTURE 2: Inspection Date: 10-06-2020 - Looking: UNKNOWN 


> i= 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: 


Status: 
Location: 
Parent: 
Inspection 
Date: 
Category: 


Rating: 
Comments: 


D/S Station: 
U/S Station: 
Quantity1 : 
Quantity2 : 


G30872 Description: | GUADALUPE RIVER - LOS GATOS CREEK 
CONFLUENCE TO W SANTA CLARA ST - 
LEFT BANK - CRACKING 

ACTIVE 

301590309 

G8324 


10-06-2020 Inspector: 2827 - Matthew Diez 


CONDITIONS \ Jurisdiction: B 
GENERAL \ CRK 


(3)(C) Minor Defects and Functional 


Minor cracking and possible 1/2” separation at inlet bypass 


69483 

69483 Cross Street: Ds Santa Clara 
Qty1 Units : 
Qty2 Units : 


7/13/21 8:26 AM 


PICTURE 1: Inspection Date: 10-06-2020 - Looking: UNKNOWN 


PICTURE 2: Inspection Date: 10-06-2020 - Looking: UNKNOWN 


4 
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Santa Clara Valley 


Water District ( 


Condition: 


Status: 
Location: 
Parent: 
Inspection 
Date: 
Category: 


Rating: 
Comments: 


D/S Station: 
U/S Station: 
Quantity! : 
Quantity2 : 


7/13/21 8:26 AM 


PICTURE 1: Inspection Date: 10-06-2020 


G30873 Description: GUADALUPE RIVER - BYPASS 2/3 EXIT 
STRUCTURE TO UPRR BRIDGE - LEFT 
BANK - SEDIMENT 


ACTIVE 

301590305 

G11439 

10-06-2020 Inspector: 2827 - Matthew Diez 
CONDITIONS \ Jurisdiction: B 


GENERAL \ SED 
(3)(C) Minor Defects and Functional 


4” of Sediment accumulation in East cell 


66565 

66710 Cross Street: Us Coleman 
Qty1 Units : 
Qty2 Units : 


- Looking: UNKNOWN 
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Santa Clara Valley 


Water District 6) 


Condition: 


Status: 
Location: 
Parent: 
Inspection 
Date: 
Category: 


Rating: 
Comments: 


D/S Station: 
U/S Station: 
Quantity! : 
Quantity2 : 


G30972 Description: 
ACTIVE 

301590303 

G8348 

10-19-2020 Inspector: 
CONDITIONS \ Jurisdiction: 


DEBRIS \ HLE 


GUADALUPE RIVER - TAYLOR ST TO 
COLEMAN AVE - RIGHT BANK - 
HOMELESS ENCAMPMENT 


2827 - Matthew Diez 


F 


(4)(D) Possible Failure or Violation of Asset 


Minimum of 2 cars found parked on fee parcel, APN 25916124 


64360 

64360 Cross Street: 
Qtyi Units : 
Qty2 Units : 


Us TAYLOR 


7/13/21 8:26 AM 


ing: UNKNOWN 


“a 
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Santa Clara Valley 


Water District ( 


Condition: G30973 Description: GUADALUPE RIVER - TAYLOR ST TO 
COLEMAN AVE - RIGHT BANK - 
HOMELESS ENCAMPMENT 


Status: ACTIVE 
Location: 301590303 
Parent: G8348 
Inspection 10-19-2020 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: B 
DEBRIS \ HLE 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: Homeless encampments 


D/S Station: 65800 


U/S Station: 65800 Cross Street: DS Coleman 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-19-2020 - Looking: UNKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: G30974 Description: | GUADALUPE RIVER - TAYLOR ST TO 
COLEMAN AVE - BED - IN STREAM 
VEGETATION 

Status: ACTIVE 

Location: 301590303 

Parent: G8381 

Inspection 10-19-2020 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: E 

VEGETATION \ ISV 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: Remove willow, tree of heaven trees in CORPs clear zones 


D/S Station: 66044 


U/S Station: 66044 Cross Street: DS Coleman 
Quantity! : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-19-2020 - Looking: UNKNOWN 
St 


PICTURE 2: Inspection Date: 10-19-2020 - Looking: UNKNOWN 
7 r = ar a A “a 3 — 


7/13/21 8:26 AM 


Page 118 of 136 


Santa Clara Valley 


Water District ( 


Condition: G30976 Description: GUADALUPE RIVER - HEDDING ST TO 
TAYLOR ST - RIGHT BANK - IN STREAM 
VEGETATION 

Status: ACTIVE 

Location: 301590302 

Parent: G8543 

Inspection 10-19-2020 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: E 

VEGETATION \ ISV 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: Limb up and thin out trees in the 2ndary channel 


D/S Station: 62118 


U/S Station: 63813 Cross Street: Hedding to Taylor 
Quantity! : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-19-2020 - Looking: UNKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water Dist 181 


Condition:  G30977 - GUADALUPE RIVER - TAYLOR ST TO COLEMAN AVE - LEFT BANK - HOMELESS 
ENCAMPMENT 

Parent : G8546 Status : ACTIVE 

Inspection Date: 10/19/20 D/S Station: 64181 

Inspector : 2827-Matthew Diez U/S Statior 65853 

Facility Type : Lining - Earth Channel Quantity 1: 

Location : 301590303 Quantity 2: 


Cross Street : Coleman to Taylor 


Rating : (4)(D) Possible Failure or Violation Comments : 
of Asset 


Nearly continuous homeless encampments 
in reach, can’t safely access outfall and ero 
conditions 


PICTURE : Inspection Date: 


0-19-2020 - Looking: UNKNOWN 


Condition:  G30977 - GUADALUPE RIVER - TAYLOR ST TO COLEMAN AVE - LEFT BANK - HOMELESS 
ENCAMPMENT 

Parent : G8546 Status : ACTIVE 

Inspection Date: 10/19/20 D/S Station: 64181 

Inspector : 2827-Matthew Diez U/S Statior 65853 

Facility Type : Lining - Earth Channel Quantity 1: 

Location : 301590303 Quantity 2: 


Cross Street : Coleman to Taylor 


Rating : (4)(D) Possible Failure or Violation Comments : 
of Asset 


Nearly continuous homeless encampments 
in reach, can’t safely access outfall and ero 
conditions 


PICTURE : Inspection Date: 10-19-2020 - Looking: UNKNOWN 


Condition:  G30977 - GUADALUPE RIVER - TAYLOR ST TO COLEMAN AVE - LEFT BANK - HOMELESS 
ENCAMPMENT 

Parent : G8546 Status : ACTIVE 

Inspection Date: 10/19/20 D/S Station: 641814 

Inspector : 2827-Matthew Diez U/S Station: 65853 

Facility Type : Lining - Earth Channel Quantity 1: 

Location : 301590303 Quantity 2: 


Cross Street : Coleman to Taylor 


Rating : (4)(D) Possible Failure or Violation Comments : 
of Asset 


Nearly continuous homeless encampments 
in reach, can’t safely access outfall and ero 
conditions 


PICTURE : Inspection Date 


on es 


7/19/21 8:02 AM 
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Santa Clara Valley 
Water District 


Condition: 


Status: 
Location: 
Parent: 


Inspection 
Date: 


Category: 
Rating: 
Comments: 


D/S Station: 
U/S Station: 


Quantity1 : 
Quantity2 : 


7/13/21 8:26 AM 


G30977 Description: GUADALUPE RIVER - TAYLOR ST TO 
COLEMAN AVE - LEFT BANK - HOMELESS 
ENCAMPMENT 

ACTIVE 

301590303 

G8546 

04-20-2021 Inspector: 2827 - Matthew Diez 

CONDITIONS \ Jurisdiction: B 


DEBRIS \ HLE 
(4)(D) Possible Failure or Violation of Asset 


continuous homeless encampments in reach, can’t safely access outfall and ero conditions 


64181 

65853 Cross Street: Coleman to Taylor 
Qty1 Units : 
Qty2 Units : 
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Santa Clara Valley 


Water District 6) 


Condition: G31012 Description: GUADALUPE RIVER - W SANTA CLARA 
ST TO W SAN FERNANDO ST - LEFT 
BANK - MISCELLANEOUS 


Status: ACTIVE 
Location: 301590310 
Parent: G11378 
Inspection 04-22-2021 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: E 
GENERAL \ MSC 
Rating: (4)(D) Possible Failure or Violation of Asset 


Comments: Top run of gabion baskets missing rock 


D/S Station: 70435 


U/S Station: 70435 Cross Street: DS San Fernando 
Quantityl: 4 Qty1 Units : EACH 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 04-22-2021 - Looking: UNKNOWN 


ire 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: 


Status: 
Location: 
Parent: 


Inspection 
Date: 


Category: 
Rating: 
Comments: 


D/S Station: 
U/S Station: 
Quantity1 : 
Quantity2 : 


G31013 Description: GUADALUPE RIVER - BYPASS 4 
CONFLUENCE TO PARK AVE - BED - 
TRASH AND DEBRIS 


ACTIVE 

301590312 

G8399 

10-22-2020 Inspector: 2827 - Matthew Diez 
CONDITIONS \ Jurisdiction: E 


DEBRIS \ TRS 
(4)(D) Possible Failure or Violation of Asset 


Remove cart, sofas and misc trash 


70947 
70947 Cross Street: Park to San Fernando 
10 Qty1 Units : CUBIC YD 


Qty2 Units : 


PICTURE 1: 


7/13/21 8:26 AM 


PICTURE 2: Inspection Date: 10-22-2020 - Looking: UNKNO 


Inspection Date: 10-22-2020 - Looking: UNKNOWN 


AYE 


WN 
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Santa Clara Valley 


Water District ( 


Condition: G31014 Description: GUADALUPE RIVER - PARK AVE TO W 
SAN CARLOS ST - BED - TRASH AND 
DEBRIS 

Status: ACTIVE 

Location: 301590313 

Parent: G8400 

Inspection 10-22-2020 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: E 

DEBRIS \ TRS 
Rating: (3)(C) Minor Defects and Functional 
Comments: Monitor snapped branch 


D/S Station: 71476 


U/S Station: 71476 Cross Street: Us Park Ave 
Quantity1 : Qty1 Units : 

Quantity2 : Qty2 Units : 

PICTURE 1: Inspection Date: 10-22-2020 - Looking: UNKNOWN 


ae > ea 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District (S 


Condition: G31016 Description: GUADALUPE RIVER - PARK AVE TO W 
SAN CARLOS ST - RIGHT BANK - 
CRACKING 

Status: ACTIVE 

Location: 301590313 

Parent: G11374 

Inspection 10-22-2020 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: E 

GENERAL \ CRK 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: Decorative or flood wall, review 


D/S Station: 71456 


U/S Station: 71456 Cross Street: Us Park Ave 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


r1 


PICTURE 1: Inspection Date: 10-22-2020 - Lo 


oking: UNKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6 


Condition: G31017 Description: GUADALUPE RIVER - PARK AVE TO W 
SAN CARLOS ST - IN STREAM 
VEGETATION 

Status: ACTIVE 

Location: 301590313 

Parent: 301590313 

Inspection 10-22-2020 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: E 

VEGETATION \ ISV 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: Limb up old growth trees for CORPs clear zone 


D/S Station: 71297 


U/S Station: 71297 Cross Street: Us Park Ave 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-22-2020 - Looking: UNKNOWN 
ug he " a 5% 3 ae vk % 2 <3 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District 6) 


Condition: G31021 Description: GUADALUPE RIVER - WOZ WAY TO 
I-280 - BED - IN STREAM VEGETATION 


Status: ACTIVE 
Location: 301590315 
Parent: G8423 
Inspection 10-22-2020 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: B 
VEGETATION \ ISV 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: Remove trees in CORPs clear zone and in Gabions/ccm 


D/S Station: 73314 


U/S Station: 73541 Cross Street: Wiz to Hwy 280 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 10-22-2020 - Looking: UNKNOWN 


PICTURE 2: Inspection Date: 10-22-2020 - Looking: UNKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District ( 


Condition: G31935 Description: GUADALUPE RIVER - HEDDING ST TO 
TAYLOR ST - LEVEE RIGHT - RODENT 
CONTROL 

Status: ACTIVE 

Location: 301590302 

Parent: G11440 

Inspection 04-13-2021 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: B 

GENERAL \ GSC 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: Rodents in reach on levee 


D/S Station: 62124 


U/S Station: 63688 Cross Street: Us Hedding 
Quantity! : Qty1 Units : 
Quantity2 : Qty2 Units : 


NO 


PICTURE 1: Inspection Date: 04-13-2021 - Looking: UNKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District ( 


Condition: G31954 Description: | GUADALUPE RIVER - HEDDING ST TO 
TAYLOR ST - RIGHT BANK - 
MISCELLANEOUS 

Status: ACTIVE 

Location: 301590302 

Parent: G8543 

Inspection 04-20-2021 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: F 

GENERAL \ MSC 
Rating: (3)(C) Minor Defects and Functional 
Comments: Look to add Class II base rock at bridge 


D/S Station: 62274 


U/S Station: 62274 Cross Street: Us Hedding 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


PIC 


* ~ 


TURE 1 


spection Date: 04-20-2021 - Looking: UNKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District ( 


Condition: G31955 Description: GUADALUPE RIVER - TAYLOR ST TO 
COLEMAN AVE - RIGHT BANK - 
MISCELLANEOUS 

Status: ACTIVE 

Location: 301590303 

Parent: G8348 

Inspection 04-20-2021 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: B 

GENERAL \ MSC 
Rating: (2)(B) Good or Normal Service 
Comments: 


D/S Station: 64779 
U/S Station: 64779 


Cross Street: Us Taylor 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection D 


SS eee 


ate: 04-20-2021 - Looking: UNKNOWN 


rn. Ts 


7/13/21 8:26 AM 
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Santa Clara Valley 


Water District ( 


Condition: 


Status: 
Location: 
Parent: 


Inspection 
Date: 
Category: 
Rating: 


Comments: 


D/S Station: 
U/S Station: 


Quantity1 : 
Quantity2 : 


2 : 
ee” 


7/13/21 8:26 AM 


G31956 


ACTIVE 
301590303 
G8348 


04-20-2021 


CONDITIONS \ 
VEGETATION \ ISV 


Description: 


Inspector: 


Jurisdiction: 


GUADALUPE RIVER - TAYLOR ST TO 
COLEMAN AVE - RIGHT BANK - IN 
STREAM VEGETATION 


2827 - Matthew Diez 


B 


(4)(D) Possible Failure or Violation of Asset 


Willows and cottonwoods growing in CCM/secondary channel 


66030 
66030 


Cross Street: 
Qty1 Units : 
Qty2 Units : 


PICTURE 1: Inspection Date: 04-20-2021 - Looking: UNKNOWN 


DS Coleman 
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Santa Clara Valley 


Water District 6) 


Condition: G31958 Description: GUADALUPE RIVER - UPRR BRIDGE TO 
W JULIAN ST - RIGHT BANK - EROSION 


Status: ACTIVE 
Location: 301590306 
Parent: G11333 
Inspection 04-20-2021 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: B 
GENERAL \ ERO 
Rating: (3)(C) Minor Defects and Functional 


Comments: Minor ero at toe, not threatening structures 


D/S Station: 67596 


U/S Station: 67737 Cross Street: DS Julian 
Quantity1 : Qtyi Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 04-20-2021 - Looking: UNKNOWN 


ah 


PICTURE 3: Inspection Da 04-20-2021 - Looking: UNKNOWN 


i 


7/13/21 8:26 AM 


Page 132 of 136 


Santa Clara Valley 


Water District 6 


Condition: G31971 Description: GUADALUPE RIVER - W SANTA CLARA 
ST TO W SAN FERNANDO ST - BED - 
TRASH AND DEBRIS 


Status: ACTIVE 
Location: 301590310 
Parent: G8398 
Inspection 04-22-2021 Inspector: 2827 - Matthew Diez 
Date: 
Category: CONDITIONS \ Jurisdiction: B 
DEBRIS \ TRS 
Rating: (4)(D) Possible Failure or Violation of Asset 
Comments: Remove trash from channel and pier nose 


D/S Station: 69803 


U/S Station: 69803 Cross Street: Us Santa Clara 
Quantityl : 5 Qty1 Units : CUBIC YD 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 04-22-2021 - Looking: UNKNOWN 


7/13/21 8:26 AM 
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Santa Clara Valley 
Water District 


Condition: 


Status: 
Location: 
Parent: 


Inspection 
Date: 
Category: 
Rating: 


Comments: 


D/S Station: 
U/S Station: 


Quantity1 : 
Quantity2 : 


7/13/21 8:26 AM 


G32032 Description: GUADALUPE RIVER - W SAN FERNANDO 


ST TO BYPASS 4 CONFLUENCE - RIGHT 
BANK - SEDIMENT 


ACTIVE 

301590311 

G8353 

05-06-2021 Inspector: 2827 - Matthew Diez 
CONDITIONS \ Jurisdiction: B 


GENERAL \ SED 
(3)(C) Minor Defects and Functional 


Approx 250’ of avg 6” sed in box culvert 


70788 

70903 Cross Street: Us Park 
Qty1 Units : 
Qty2 Units : 
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Santa Clara Valley 


Water District 6) 


Condition: G31936 Description: GUADALUPE RIVER - I-880 TO HEDDING 
ST - RIGHT BANK - HOMELESS 
ENCAMPMENT 

Status: ACTIVE 

Location: 301590301 

Parent: G8347 

Inspection 04-13-2021 Inspector: 2827 - Matthew Diez 

Date: 

Category: CONDITIONS \ Jurisdiction: B 

DEBRIS \ HLE 
Rating: (4)(D) Possible Failure or Violation of Asset 


Comments: Continuous homeless encampments in the entire reach 


D/S Station: 60773 


U/S Station: — 62004 Cross Street: Us hwy880 
Quantity1 : Qty1 Units : 
Quantity2 : Qty2 Units : 


PICTURE 1: Inspection Date: 04-13-2021 - Looking: UNKNOWN 


is gre i * 


PICTURE 4: Inspection Date: 04-13-2021 - Lo NKNOWN 
as . y ip 


7/19/21 9:02 AM 
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